ಕರ್ನಾಟಕ ವಿಧಾನ ಪರಿಷತು 


ದ ತಿಲ್ಲದ ಪ್ರಶ್ನೆ 


ಉತ್ತರಿಸಬೇಕಾದ ದಿನಾ೦ಕ 


ಪ್ರಶ್ನೆ 
21% le ನ೯ಗಳ೦ದ 
aanidts ಮಹಾನಗರಪಾಲಅಕೆಗೆ 
ವಿವಿಧ ಯೋಜನೆಯಡಿ 


ಅಡುಗಡೆಯಾದ ಅನುದಾನವೆಷ್ಟು; 
ವೆಚ್ಚ ಮಾಡಿರುವ ಅನುದಾನ 
ಎಷ್ಟು; (ವಿವರ ನೀಡುವುದು) 


ನೀಲ್‌ ರ್‌ 
os ನಸ ಚುನಾಲುತರಾದವರು) 


2. 


3. 


ಅಮ್ಯತ್‌ ಯೋಜ 16 
17231.00 
2021-2೦2 


ಉತ್ತರ 


ಕಳದ ನಿರ ರ್ನೀಗೆಳಂ೦ದ ಕಲಬುರಗಿ ಹಾನಗರ ಪಾಲಕ 

ಮಹಾತ್ಯೃ ಗಾಂಧಿ ನಗರ ವಿಕಾಸ ಯೋಜನೆಯಡಿ 
ರೂ.3363.138 ಲಕ್ಷಗಳ ಅನುದಾನ ಜಡುಗಡೆಯಾಗಿದ್ದು, | 
ರೂ.೭355.೦೦ ಲಕ್ಷಗಳನ್ನು ವೆಚ್ಚ ಮಾಡಲಾಗಿರುತ್ತದೆ. 


ಕಲಬುರ್ಗಿ ಮಹಾನಗರ ಪಾಲಕೆಗೆ ಕಳೆದ 3 ವರ್ಷಗಳಲ್ಲ 14ನೇ 
ಮತ್ತು 15ನೇ ಹಣಕಾಸು ಆಯೋಗದ ಅನುದಾನದಡಿ 
ಅಡುಗಡೆಯಾದ ಅನುದಾನದ ವಿವರ ಮತ್ತು ವೆಚ್ಚ ಮಾಡಲಾದ 
ವಿವರ ಈ ಕೆಳಕಂಡಂತಿವೆ. 

(ರೂ. ಲಕ್ಷಗಳಲ್ಲಿ) 


nr ಶಿನ/ ೨9ಣುಗಡೆಯಾದ 
ನಾಲು | 
ಯೋಜನೆ ಅನುದಾನ 


ಮ 
| 29669 | 69 2082.೨2 
ಅನುದಾನ 


15ನೇ 
bn 2೦2೦-21 3026.0೦ 
ಅನುದಾನ 


155೭.51 


17152.00 


ಕೇಂದ್ರ ಪುರಸ್ಕೃತ ಅಮೃತ್‌ ಯೋಜನೆಯಡಿ ಕಲಬುರ್ಗಿ 
ಮಹಾನಗರ ೬. ಯೋಜನಾ ಅವಧಿಗೆ (2೦15-16 ರಿಂದ 
2೦21-2೨) ಅನುಮೋದನೆಯಾದ ಅನುದಾನದ 
ಅನುಪಾತವಾರು, ಕೇಂದ್ರ 5೦%, ರಾಜ್ಯ 2೦%, ನ.ಸ್ಥ.ಸ೦ 30% 
ರಂತೆ ಒಟ್ಟು ಅನುದಾನ ರೂ.172.36  ಕೋಟಗಳು 
ಮಂಜೂರಾಗಿದ್ದು, ಈವರೆವಿಗೆ ಒಟ್ಟು ಅನುದಾನ ರೂ.172.31 | 
ಕೋಟ ಈವರೆವಿಗೂ ಜಬಡುಗಡೆಯಾಗಿದೆ ಮತ್ತು ರೂ.171.52 
ಕೋಟಗಳು ವೆಚ್ಚವಾಗಿರುತ್ತದೆ. 


. ಕೇಂದ್ರ ಪುರಸ್ಸೃತ ಸ್ವಚ್ಛ ಭಾರತ ಯೋಜನೆಯಡಿ ಕಲಬುರ್ಗಿ 


ಮಹಾನಗರ ಪಾಲಅಕೆಗೆ ಕಳೆದ ಮೂರು ವರ್ಷಗಳಲ್ಲ 
ಅಡುಗಡೆಯಾದ ಅನುದಾನ ಮತ್ತು ವೆಚ್ಚ ಮಾಡಲಾದ | 


ಟು ವೇ ಜಕ೦ಡಲತಿವೆ; 
(ರೂ ಲಕ್ಷಗಳಲ್ಲಿ) 


ವರ್ಷ 
| 2೦19-2೦ | 27೦.53 27೭2.53 
2೦2೦-೫ 817.08 371.76 


5, ಕಳೆದ ಮೂರು ವರ್ಷಗಳಲ್ಲ ಕಲಬುರಗಿ ಮಹಾನಗರ ಪಾಲಅಕೆಗೆ 
ಎಸ್‌.ಎಫ್‌.ಸಿ ಮುಕ್ತನಿಧಿ/ವಿಶೇಷ ಅನುದಾನ ಹಾಗೂ 
ಎಸ್‌.ಎಫ್‌.ಸಿ ಕುಡಿಯುವ ನೀರಿನ ಅನುದಾನದಡಿ 
ಮಂಜೂರಾದ / ಜಡುಗಡೆಯಾದ ಹಾಗೂ ವೆಚ್ಚವಾದ 

ವಿವರಗಳನ್ನು ಅನುಬಂಧ-1 ರಲ್ಲ ಲಗತ್ತಿಸಿದೆ. 

ಹಾ ಗಾಂಧಿ ರ ವಿಕಾ ಯೋಜನಿಯಡಿಯಲ್ಲ 
ಜಡುಗಡೆಯಾದ ಅನುದಾನದಲ್ಲ ಪೂರ್ಣಗೊಳಿಸಿದ ಹಾಗೂ ಬಾಕಿ. 
ಉಳಿದಿರುವ ಕಾಮಗಾರಿಗಳ ವಿವರಗಳನ್ನು ಅನುಬಂಧ-2 ರಳ್ಲ 
ಲಗತ್ತಿಸಿದೆ. 


ಇ 
ಕಾಮಗಾರಿಗಳನ್ನು 
ಪೂರ್ಣಗೊಳಸಲಾಗಿದೆ; ಬಾಕಿ 
ಉಳಿದಿರುವ ಕಾಮಗಾರಿಗಳೆಷ್ಟು; 
(ಕಾಮಗಾರಿ ಸಹಿತ ಸಂಪೂರ್ಣ 
ವಿವರ ನೀಡುವುದು) 


14ನೇ ಹಣಕಾಸು ಆಯೋಗದ ಅನುದಾನದಲ್ಲ ೭೦18-1೨ ಮತ್ತು 
2೦1೨-೭೦ನೇ ಸಾಲಅನಲ್ಲ ಕೈಗೊಂಡ 2೦1 ಕಾಮಗಾರಿಗಳಲ್ಲ 
167 ಕಾಮಗಾರಿಗಳನ್ನು ಪೂರ್ಣಗೊಳಸಲಾಗಿದೆ ಬಾಕಿ ಇರುವ 
34 ಕಾಮಗಾರಿಗಳ ಪ್ರಗತಿಯಲ್ಲವೆ. ವಿವರಗಳನ್ನು ಅನುಬಂಧ- 
3 ರಲ್ಲ ಲಗತ್ತಿಸಿದೆ. 


2. 15ನೇ ಹಣಕಾಸು ಆಯೋಗದ ಅನುದಾನದಡಿ ಕೈಗೊಂಡ 176 
ಕಾಮಗಾರಿಗಳಲ್ಲ 48 ಕಾಮಗಾರಿಗಳನ್ನು 
ಪೂರ್ಣಗೊಳಸಲಾಗಿದೆ. ಬಾಕಿ ಉಳದಿರುವ ಕಾಮಗಾರಿಗಳ 
ಸಂಖ್ಯೆ: 128, ಇದರಲ್ಲ 124 ಕಾಮಗಾರಿಗಳು ಪ್ರಗತಿಯಲ್ಲವೆ 2 
ಕಾಮಗಾರಿಗಳು ಟೆಂಡರ್‌ ಪ್ರಕ್ರಿಯೆಯಲ್ಲವೆ ಮತ್ತು 2 
ಕಾಮಗಾರಿಗಳಗೆ ಟೆಂಡರ್‌ ಕರೆಯಲು ಬಾಕಿ ಇದೆ. 
ಕಾಮಗಾರಿಗಳ ವಿವರಗಳು ಅನುಬಂಧ-4 ರಲ್ಲ ಲಗತ್ತಿಸಿದೆ. 


3. ಅಮೃತ್‌ ಯೋಜನೆ: ಮಹಾನಗರ ಪಾಲಅಕೆ ವತಿಯಬುಂದ ಕೈಗೊಂಡ 
5 ಉದ್ಯಾನವನ ಅಭವೃದ್ಧಿ ಕಾಮಗಾರಿಗಳನ್ನು 
ಪೂರ್ಣಗೊಳಸಲಾಗಿದೆ ಮತ್ತು ಕರ್ನಾಟಕ ನಗರ ನೀರು 
ಸರಬರಾಜು ಮತ್ತು ಒಳಚರಂಡಿ ಮಂಡಳ ವತಿಯಿಂದ ಕೈಗೊಂಡ 
1 ನೀರು ಸರಬರಾಜು ಮತ್ತು ಒಳಚರಂಡಿ ಕಾಮಗಾರಿಗಳು 
ಪೂರ್ಣಗೊಂಡಿವೆ ಕಾಮಗಾರಿಗಳ ವಿವರಗಳನ್ನು ಅನುಐಂಧ-5 
ರಲ್ಲ ಲಗತ್ತಿಸಿದೆ. 


4. ಸ್ವಚ್ಛ ಭಾರತ ಯೋಜನೆಯಡಿ ಕಲಬುರ್ಗಿ ಮಹಾನಗರ 


» 


ಪಾಅಕೆಯಲ್ಲ ವೈಯಕ್ತಿಕ ಶೌಚಾಲಯಗಳ ನಿರ್ಮಣ, ಐ.ಇ.ಸಿ 
y ಕಾರ್ಯಕ್ರಮಗಳು ಮತ್ತು ಘನತ್ಯಾಜ್ಯ ವಸ್ತು ನಿರ್ವಹಣೆಯ 
ಕಾಮಗಾರಿಗಳನ್ನು ಕೈಗೆತ್ತಿಕೊಳ್ಳಲಾಗಿದ್ದು, ಸದರಿ ಕಾಮಗಾರಿಗಳ 
ವಿವರಗಳನ್ನು ಅನುಬಂಧ-6 ರಲ್ಲ ಲಗತ್ತಿಸಿದೆ. 


# 5. ಕಳೆದ ಮೂರು ವರ್ಷಗಳಲ್ಲ ಕಲಬುರಗಿ ಮಹಾನಗರ ಪಾಲಕೆಗೆ 
i 4 ಎಸ್‌.ಎಫ್‌.ಸಿ ಮುಕ್ತನಿಧಿ / ವಿಶೇಷ ಅನುದಾನ ಹಾಗೂ 
| ಎಸ್‌.ಎಫ್‌.ಸಿ ಕುಡಿಯುವ ನೀರಿನ ಅನುದಾನದಡಿ ಕೈಗೊಳ್ಳಲಾದ 
ಕಾಮಗಾರಿಯ ವಿವರವನ್ನು ಅನುಬಂಧ-7 ರಲ್ಲ ಲಗತ್ತಿಸಿದೆ. 


y ಬಾಕಿ ಉಳದಿರ ಕಾಮಗಾರಿಗಳನ್ನು ಗುತ್ತಿಗೆ ಕಾಲಾವಧಿಯ 
ಪೂರ್ಣಗೊಳಸಲು ಸರ್ಕಾರ | ಶೀಘ್ರವಾಗಿ ಪೂರ್ಣಗೊಳಸಲಾಗುವುದು. 


ತೆಗೆದುಕೊಂಡಿರುವ 
ಕಮಗಳಕೇನು? 14 ಮತ್ತು 15ನೇ ಹಣಕಾಸು ಆಯೋಗದ ಅನುದಾನದಲ್ಲ ಬಾಕಿ 


ಇರುವ ಕಾಮಗಾರಿಗಳನ್ನು ಪೂರ್ಣಗೊಳಿಸಲು ಮಾಸಿಕ ಪ್ರಗತಿ 
ಪರಿಶೀಲನಾ ಸಭೆಗಳನ್ನು ನಡೆಸಿ ಮಾರ್ಚ್‌ 2೦೭೭ರ ಒಳಗೆ 
ಪೂರ್ಣಗೊಳಸಲು ಸೂಚಿಸಲಾಗಿದೆ, ಬಾಕಿ ಇರುವ ಕಾಮಗಾರಿಗಳನ್ನು 
ಪೂರ್ಣಗೊಳಸಲು ಈ ಕೆಳಕಂಡ ಕ್ರಮಗಳನ್ನು ಕೈಗೊಳ್ಳಲಾಗಿರುತ್ತದೆ: 


[ ಘನತ್ಯಾಜ್ಯ ವಸ್ತುಗಳ ನಿರ್ವಹಣೆಗೆ ಅಗತ್ಯವಿರುವ 
ವಾಹನಗಳು/ ಯಂತ್ರೋಪಕರಣಗಳನ್ನು ನೇರವಾಗಿ ಜೆಮ್‌ 
ಪೋರ್ಟಲ್‌ ಮೂಲಕ ಬರೀದಿ ಮಾಡಲು ಅವಕಾಶ 


ಕಲ್ತಸಲಾಗಿರುತ್ತದೆ. 
[ ಘನತ್ಯಾಜ್ಯ ವಸ್ತು ನಿರ್ವಹಣೆಗೆ ಸಂಬಂಧಿಸಿದಂತೆ 
ರೂ.ರ.೦೦ಕೋಟಗಳ ವರಗಿನ ಅಂದಾಜುಗಳಗೆ 


ಆಡಳಿತಾತೃಕ ಮತ್ತು ತಾಂತ್ರಿಕ ಮಂಜೂರಾತಿ ನೀಡುವ 
ಅಧಿಕಾರವನ್ನು ಜಲ್ಲಾಡಳತಕ್ಕೆ ಪ್ರತ್ಯಾಯೋಜಸಲಾಗಿರುತ್ತದೆ 
* ಮಾದರಿ ಘನ ತ್ಯಾಜ್ಯ ವಸ್ತು ನಿರ್ವಹಣೆ ಬೈ ಲಾ ಮತ್ತು ಘನ 
ತ್ಯಾಜ್ಯ ವಸ್ತು ನಿರ್ವಹಣಿ ರಾಜ್ಯ ನೀತಿ ಮತ್ತು 
ಕಾರ್ಯತಂತ್ರದ ಮೂಲಕ ವSWM service charges & 
pೀnalty ಗಳನ್ನು ಜಾರಿಗೆ ತರುವ ಮೂಲಕ ಸುಸ್ಳಿರತೆ ತರಲು 
ಕ್ರಮವಹಿಸಿದೆ. 


ಪ್ರತಿ ತಿಂಗಳು ಎಂ.ಐ.ಎಸ್‌ ಪೊರ್ಟಲ್‌ಗಳ ಮೂಲಕ ಮಾಹಿತಿಗಳನ್ನು 
ನಗರ ಸ್ಥಳೀಯ ಸಂಸ್ಥೆಗಳ ಮೂಲಕ ಅಪಡೇಟ್‌ ಮಾಡಿಸಲಾಗುತ್ತಿದ್ದು, 
ಸದರಿ ಮಾಹಿತಿಗಳ ಆಧಾರದ ಮೇಲೆ ಪ್ರಗತಿ ಪರಿಶೀಲನಾ ಸಭೆಗಳನ್ನು 
ಕೈಗೊಳ್ಳಲಾಗುತ್ತಿದೆ. 

ಕಡತ ಸಂಬ್ಯ:ನಅಇ 488 ಎಸ್‌.ಎಫ್‌.ಸಿ 2೦೦1 


Cl 
ನಗರಾಭವೃದ್ಧಿ ಸಚವರು 
(ಬಿ.ಎ. ಬಸವರಾಜ) 
ಮಯಾಭಿವ್ಯದ್ಧಿ ಸುವರು 


SFC UNTIED PROGRAMME 


Rs. in Lakhs 
13 


es 
[] 


| 
| SL.NO District Name Of the Town |ULB Type 


7 
Financial Progress (Rs.in Lakhs) Physical Progress 
ನಾ 
| Grants Grants el Completed | Balance Works EY SALE 
| Expenditure | Approved Process/Tender to 
Allocation | Released Works Works Started/Ongoing A 
Works be Invited 
| 
| 1 2018-19 1976.57 1226.5 1028.655 


| 2 Kalaburagi Kalaburagi G6 2019-20 1698 1383.63 TEE 
2020-21 626.98 626.98 510.16 ERE 


SFC Drinking Water PROGRAMME 


wi 
ee Jus [moles 
2 | Kalaburagi Kalaburagi | as | 504 [08 | 27 | 0 | 
ACS 
EC NCICAIEIES 
SFC Special Grants PROGRAMME 
pd 


TIENEN ENE 
2019-20 379.12 347.04 |8| 


[) 


oo 
Total 379.12 347.04 


| 1 
| , 
2 Kalaburagi Kalaburagi 


a ಭಾ 


Aunexure:01 
Kalaburagi Corporation 
Mahathma Gandhi Nagara Vikasa Yojane workwise Report 
Rs. in Lakhs 


Sl. | Sector Estimate| Release | Expenditure 


Dex clopment of National Chowk and beautification and 

construction of clock tower (30 lakhs) construction of Welcome 

Arch at National chowk (20 lakhs) Development of Ittihad chowk 110 0 0 Tender to be 
and Beautification (20 lakhs) Construction New Circle (20 lakhs) In ited 

in Misba Nagar construction of Welcome arch at MG Road 

GI&TC (20 lakhs) 


p Other |The amount of work that needs to be submitted for gy REE 
Works approval Invited 
Other Health checkup and distribution of required medicines for ] PR 

30 0 
Process 
Process 


£ Permencent PKs/ out source /Loaders/safai karmachari/scavengers 
Works ಹ 2 
and their family members 
Under Tender 
Process 


F Purchasing of protective clothing and matrials for Permenent PKs/ 
Works |out source /Loaders/safai karmachari/scavengers 


| Subsidy for Auto buyers for self employment 
Works 

kod Suporting amount for repair house roof and purchasc cssential 
Works |materials Process 

Providing subsidy amount for purchase of laptop for sm NEN 
Works |students Studying in MBBS/BE Process 


other Health checkup and distribution of required medicines for Under Finder 
3 Permenent PKs/ out source /l.oaders/safai karmachari/scavengers 10 0 0 § iy 
Works ್ಲ K Process 
and thcir family members 
14 Other |Purchasing of protective clothing and matrials for Permenent PKs/ | 0 Under ‘Tender 
Works Jout source /L.oaders/safai karmachari/scavengers Process 
15 Other |Providing supporting amount for purchase the open site to 155 0 Under Tender 
Works |Permenent PKs/ out source /l.oaders/safai karmachari/scavengers Process 
35 Under Tender 
Process 
0 


Under Tender 
Process 
|1| Work Subsidy for Auto buyers for self employment 5 


BOE 

Process 

so 
Works ಮ Process 

se 

“| Works |materials 
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Under Tender 
Process 


i pe subsidy amount for purchasc of Laptop for gifted Under Tender 
“| Works [students Studying in MBBS/BE Process 


Under Tender 
Process 


ಅ lw 
tn tM 


Works |trainin 
ನಾ ನಾವ Construction Of Internal Roads At Mankar layout W.No. 55 In| 150 oo] oo Wed Storied 
Kalaburagi City. 
Ke | 


Construction OF Internal Roads At Timmapuri Layout Netaji Nagar _ 
2 ads ತರ k £ ye k 150 ( Work Started 
ius And Jagajvoti Nagar W.No. 55 In Kalaburagi City. kk 
Construction Of Internal Roads At Khb Akkamahadevi Colony , R 
25 ads |- p b: , ಪಾಷ p - 150 0 Work Started 
[೨5] Kpails East And West Wing W.No. 55 In Kalaburagi City. ‘ 


26 | Roads Cowsitin al Ioternal Roads Ml Vecrbhadrcshwar Colony Back 200 9 0 wld 
Side Jaithinh Kalyan Mantap W.No, 55 In Kalaburagi City. 


WE Nicaie [Estimate Release 


Amount | Amount 


Expenditure wo Ww or: ” 


No| Name Amount |” ys 


27 | Roads 


Construction Of Internal Roads Al Ganesh Nagar And Bank 

Colom, W.No. 55 in Kalaburaoi City. Se | 

|3| Suds Construction OF Internal Roads And Drain At Neu Maka {. avout 
And Shrishail Navar W.No. 55 In Kalaburaei City 


ವಷ Improvement Of Road And Drain Surrounding Dist Court Judge 


ವ ನ Work Start ೬ 


| 
sc 3 
೨ | 
| 


Work Started 


Roads [House And Surrounding Aiwan-F-Shahi Arca And Surrounding 100 Work Started 


Rajapur Lavout In Kalaburaei Cit. 


Work Started 


Work Started 


30 | Roads bmprovement OF Road Dividers And Footpath And Installation 683 
p ES (Road Poles From Mohan Lodgc Yo Ram Mandir Kalaburagi City. 
Improvement OF Road From Yartile 8th Cross To Ganadevate 
34 | Roads |... py 
emple W.No, 54 


35 | Roads Improvement OF Road Irom Svp Circle To Lalgiri Cross In 
Kalaburagi City. 


Improvement Of Road From Hirapur Ring Road To Hirapur 
Railway Gate At W.No. 38 In Kalaburapi City. 
Improvement OF Road And Drain At Sbi Colony Old Jewargi Road 
W .No 55 In Kalaburagi City. 
Improvement Of Road And Drain Swami Vivckanand Nagar And 
RU Nagar In Kalaburapi 


200 


po 


[ವ 
ಈ 


100 


Improvement Of Road And Rcc Slab On Lxisting Storm Water 

36 | Roads [Drain From Science Centre Tank Bund Road To Grand Hotel Via 
Goal Bangala And Vecrshaiva Kalyan Mantap in Kalaburagi City. 
Improvement Of Road From Jagat Circle To Goa Ilotel And 

37 | Roads [Kalyani Petrol Pump To Children Park Opp Kalyani Petrol Pump 125 24.74 
To Dhobi Ghat In Kalaburapi City. 

» Construction OF Cc Road And Drain From Scdam Main Road To 
38 


= 
ಜ 


24.74 


Work Started 


Work Started 


Work Started 


Work Started 


Roads |Kusnoor Main Road Via Shoubhagya Kalayana Mantapa At W.No. 
30 In Kalaburagi City. 


Construction Of Road At Hira Nagar At W.No. 38 In Kalaburagi 200 


City. 


[3 
© 
fe 
hl 


Improvement OF Road And Drain From Royal Flower Shop To 
Ganesh Mandir Via Saraf Bazar And Surrounding Of Ganesh 
Mandir In Kalaburagi City. 


0 


e 
= 


~J 
an 
ne fo] 
UW 


Improvement Of Road From Shabdi Maternity Ilospital To 
Roads |Santraswadi Via Muslim Chowk To Gunj Main Road Surrounding 150 Work Started 
Arca In Kalaburaei City. 
300 Work Started 


Construction Of Road And Drain From Mijgori Cross To Bi Bi 
42 | Roads |Roza Via Bandenawaz University In Kalaburagi City. Est Cost Rs.: 


3.00 Crores 


Improvement Of Road And Drain From Sh 149 Main Road Sabha 


C Roads |Functiion llall To Azadapur Main Road And Its Surrounding At Work Started 


W.No. 13 In Kalaburagi City. 
Improvement Of Road And Drain }rom Nh-51 Maharaja Hotel To 
Chunna Bhati At W.No. 13 In Kalaburagi City. 


= 
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[) 


HE 


0 


[oe] 


Work Started 


Construction Of Road Zam /am Colony Alsad School Backside 
ttc College Mahammecd Safiq Ahmed Mohammed Jani House Via 
Khusro School Ftehad Colony Joint Road Deccan College 
Backside Road And Drain At W.No. 02 In Kalaburagi City. 


150 Work Started 


46 | Roads 
Improvement OF Road And Drain rom Jasmeen School To 
Hlagaraga Road And Makka Colony Garden To Chunna Bhati And 


Its Surrounding At W.No. 01 In Kalaburagi City. 
Improvement Of Road And Drain In Firdos Nagar And ls 

Roads Surrounding Imernal Road And Drain At W.No. 13 In Kalaburagi 
City. 


49 | Roads Construction OF Road From Galib Colony Ist Cross Via Al-Ameen 100 
School Soyi Gumbaz And Surrounding Arca In Kalaburagi City. 


[5] Construction OF Road From Madhina Colony Auto Stand Via 
50 


Work Started 


Work Started 


‘DM 


[5 

[ವು 
BE 
| 


0 


Work Started 


Roads \Green Circle To Babu Kiran Shop And Surrounding Aiea At 100 0 Work Starled 


_1W.No.21 hn Kalaburaei Cin. ಮ | 


[Si Sector ನಂರಾನ್ಯರೀಅವಾಳ Estimate Expenditure | yy og, Status 


Na, ame Amount | Amount] Amount 


150 30,28 Work Started 
0 Work Started 


Construction OF Road From Shahin Chowk Via Dolphin School 
Aad Gulshan Chowk Te Shehajcelani Darga In Kalaburagi City. 


51 | Roads 


| 


Improvement Of Footpath. Centre Road Divider And Grill In 
Kalaburagi City. lst Cost Rs.: 3.10 Crores 

Improvement Of Road In W.Nv. 29 & 30 Ganesh Nagar Main 
Road To Sedam Road Via Om Nagar In Kalaburapi City. 


Construction Of Roud From Mg Road To Rto Sedum Roud Babu 
Jagajcevan Ram Nagar To Sedam Road (Internal Roads) And 
Roads Surrounding Amba Bhavani Temple In Kalaburagi City. 


Work Startled 


Work Started 
0 Work Started 
0 | 


Construction Of Road Irom Truck Terminal To Tanda Via Primary 
Health Centre Of Shivaji Nagar Surrounding Area 
Improx cement Of Road And Cc Drain From Sudhakar Gokle llousc 
Linking To Sedam Main Road In Kalaburagi City. 
Improvement Of Road And Devider From Sultanpur Ring Road 
Filter Bed To Balaji Hotel In W.No. 23 In Kalaburagi City. Est 
Cost Rs.: 2.37 Crores 
Conswuction OF Internal Roads Surrounding Jai Hanuman Mandir 
Biddapur Colony W.No. 38 In Kalaburagi City. 
Improvement Road And Drain At Kalyan Nagar Veeresh Nagar 
And Mahalaxmi Layout In Kalaburagi City 
Improvement Of Road And Drain Surrounding Bheem Nagar Arca 
W.No. 0] In Kalaburagi City. 
Construction Of Road In Pk Layout Ediga Samaja Area And 
Internal Road At Gubbi Colony In Kalaburagi City. 
Construction Of Cc Road & Drain From Syed Chincholi Road To 
Savita Samaj Area To Hadpad Appanna Bhavan Ai W.No. 06 2) 
Construction Of Cc Road And Drain From Mahakali Temple To 
Sharanappa Pujari House Via Tippamma Teacher louse To 


62 | Roads |Munim Sangh At W.No. 07 3) Construction Of Cc Road And 
Drain In Rajivgandhi Nagar At W.No. 007 4) Construction Of Ce 
63 


Road And Drain In Suvarna Nagar Basavanappa Temple 


5 | Roads 


56 | Roads 


| 


Work Started 


0 Work Started 
Work Started 


Work Startled 


po 


22| 0 Work Started 


Surrounding Area At W.No. 23 In Kalaburagi City. Est Cost Rs.: 


2.21 Crores 
Construction Of Internal Roads Surrounding Govt School At 


100 0 Work Started 


Storm A R g ್ಣ 
Construction of Storm Water Drain and Road from Ring Road to i 
bg Chimalgi Layout at W.No. 55 in Kalaburagi City NNN WorkiSaried 
Drains 
K Providing Rec Slab On Existing Storm Water Drain From Maka k 
) fork § 
4 Lavout To Ring Road W.Nu. 55 In Kalaburagi City. 00 ( MENS 
R x P si IG 
68 | Water Construction ped Storm Water Drain Beside Siddi Pasha Darga 150 Work Started 
eles W.No. 48 In Kalaburagi City. 


Prashant Nagar N W.No. 46 In Kalaburagi City. 


[Construction Of Internal Roads At Ramayya layout And Ngos 
Colony W.No. 38 In Kalaburagi City. 


Work Started 


69 
Drains |Vahini In Kalaburagi City. 
್ಥ ¥ ನ FN 
70 Water [Amount Reserved for contribution to KUWS AND DB for Amrut 2355 2169.38 2169.38 
Supply [scheme 
Water 
1000 
Supply 
otal 12600.00 | 2355.00 


Work 
Completed 
Under Tender 
Process 
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J56 LCQ 202 (219) 
\etails of works taken up by Kalburgi CC during last 3 years under 14th FC and 15th FC Programme (2018-19, 
2019-20 and 2020-21) 


Date=06-12-2021 Rs. in Lakhs 


Town |Sector Name Work Name Expenditu Work 
re Cost Status 


pa 
° 


CU 
BSCE SST SES 
Kalaburagi Construction of Public toilet at ward no 21 Revised action plan Kal 
GE dtd 07.03.2020 Completed 
Construction of Public toilet inside Koravi Galli community fed #N 
hall santraswadi ward no 31 Revised action plan dtd 07.03.2020 Started 
Improvement of Grave yard at Khalandar Khan Masjid Side Work 
Ground |(Proposed Saleem Corporator) Completed 


Burial [Improvement of Grave Yard at Nehru Gunj behind Gramina 15.68 Work 
Ground |Police Station. Completed 


Improvement of Graveyard at Chittari Saw Mill W.No. 55 Work 
Ground Completed 

Improvement of GraveYard Feroz Shah Bahamani Taj Nagar, Work 
Ground |W.No. 01 Completed 


Improvement of Grave yard at Lower line Santrasawadi W.No Work 
Ground |27 Completed 
Improvement of Grave yard near Fire Station Shahabazar W.No Work 
Ground |33 Completed 
Improvement of Grave yard at Muslim Graveyard (Sunni) Work 
Ground |Kapnoor Completed 
Improvement of Grave yard at Pathan Graveyard W.No.32 Work 
Ground Completed 
Completion of Balance work in Administrative building of 
Ground 


Kalaburagi Mahanagar Palike. Completed 
Construction of Public Toilet Ladies and Gents at Basveshwar Work 
Colony W.No.29 Completed 


Completed 
Other Works Construction of Public Toilet at near SSFK School W.No.32 Work 
Other Works |Improvement of Community Toilet at Sundar Nagar W.No.45 Work 
Completed 
Improvement of Community Toilet at Rajapur near Basayya Work 
Hiremath House at W.No.46 


Completed 


Other Works |Improvement of Community Toilet at Tarfile W.No.48 5.90 Work 
Completed 


Ky ಇ ಭಾ eR ನಾತ 


[9] 


Other Works |Improvement of Community Toilet at Panchshec! Nagar W.No. 4.08 Work 
Other Works |Construction of Public Toilet in Shaik Roza W.No.19 13.59 Work 
Other Works [Improvement of Public Toilet at Gullabadi W.No.48 4.28 Work 
Other Works Construction of Public Toilet at W.No.13 6.68 Work 
Other Works [Construction of Public Toilet near Sajid Masjid at W.No. 44 7.78 Work 
ARG, Completed 
Other Works \Construction of Public Toilet in Khankha a Bande Nawaz Work 


9.06 


[) [3] kJ 


Completed 

Other Works [Construction of Public Toilet near Akabari Masjid Qamar 9.64 Work 
Colony W.No.,S Oo Completed 

25 |Kalaburagi. Other Works [Construction of Public Toilet at W.No.6 17.95 Work 
Completed 


-- CC —— — —— — 
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Date=00-12-2021 Rs. in Lakhs 
Name re Cost Status 1 
ಸ 
Completed 
ಹ 
Completed 
ಸುಳವ ಹು 
W.No.37 Completed 
9.70 


Other Works [Construction of Public Toilet near Fayaz Sab Pharmacist Work 
Markaz Masjid Roza W.No.05 Completed 


Other Works [Improvement of Public Toilet at Vijay Nagar Graveyard 


Other Works [Construction of Public Toilet W.No.53 


tw [0] [50] 
ಊ ne] [on 


[0] 
xo 


Work 


Parks and |Improvement of Garden near AKR college in w no 37 3:17 Work 
Gardens Completed 


Work 
Completed 


Parks and [Improvement of Garden at Mahalaxmi layout w no 04 
Gardens 


30 Construction of Public Toilet at Bheem Nagar Jagat W.No.43 

Complcted 

Improvement of Public Toilet at Panchasheel Nagar W.No.51 Work 
Completed 

Improvement of Children park at KHB Akkamahadevi colony | Work 
Gardens |High court kalaburagi Completed 

Improvement of Mahboob Gulshan Garden 18.29 Work 
Gardens Completed 

Parks and [Improvement of Garden opp Rehmaniya Masjid at w no 09 4.47 Work 
Gardens Completed 


37 Parks and |Improvement of Garden in w no 41 Work 
Gardens Completed 
Gardens |Layout wo Sl Completed 

Improvement of Garden in Khuba plot Iswar Temple Work 
Gardens Completed 

wl Improvement of Garden at Shanti nagar w no 39 9.07 Work 
Gardens | Completed 

Parks and [Improvement of Garden at Ganesh Nagar w no $5 3.95 Work 
Gardens Completed 

42 Parks and [Improvement of Garden at Mahalaxmi layout w no 33 2.30 Work 


Gardens uel Completed 
Mr 
Gardens Completed 
Parks and [Improvement of Ishwar Temple Garden children playing Work 
Gardens equipments painting etc in w no 52 Completed 


Parks and [Improvement of Garden near Hallappa house to pragati colony Work 
Gardens and Behind Vatsalya hospital w no 45 Completed 


Parks and |Improvement of Garden in Vishwesrayya colony at w no 30 2.61 Work 
Gardens Completed 


Parks and [Improvement of Garden Adarsh Nagar side off Brahmakumari Work 
Gardens |Ahram opp Nagraj house w no 29 Completed 


Roads Purchase of Bitumen Emulsion 17.28 Work 
Completed 


p> po po 


Roads Improvement of divider from Jagat circle {o SVP Circle in 
°° |kalaburagi city Started 
50 Roads Purchase of 12mm Metal for pot hole filling 0.00 
SN RR Started 
51 Roads Construction of Pedestrian in Khalander khan Grave yard 17.17 
| | MR g Completed 
52 | Kalaburagi Roads Labour charges for attending pot hole filling in various 0.00 Work 


locations in kalaburasi cit | Started 


Rs. in Lakhs 


Town am Work Name Expenditu Work 
OO | pl 
Construction of pedestrian way both side from Rasthrapathi 14.66 Work 
circle to central Bus stand Completed 

Improvement of divider from Khadri chowk to Aland check Work 
ost in kalaburagi Completed 

Improvement of divider from Humnabad Ring Road Kapnoor to Work 
Margamma Temple in kalaburagi Completed 


Roads Construction of Pedestrian way from Basavanna Temple to Work 
Roads Purchase of Road Marking paint 
Completed 


Roads |Improvementi of Approach to Barehills Main Road W.No.29 in | | Work 


Kalaburagi City. (Estimate Cost Rs. 5.00 lakhs) Completed 
Improvement of Road from Hyder Ali house to House of Work 
Mahaboob, near park in Mansabadar Layout (2 Bits) to Join Completed 
main road near Md Osman Sab, Retd D. Ms house M.B Nagar, 
Kalaburagi ward no 28 & 29 (Estimate Cost Rs. 5.00 lakhs) 


Cn 9) tn ‘Nn tn Wn in 
£ 
[77 


Roads Improvement of CC road from MD Bade Sab house to Khahsim Work 
Ali house Surrounding area Millat Nagar W.No.32 in 
Kalaburagi City.(Estimate Cost Rs. 5.00 lakhs) 
, Improvement of Ist main Ist cross road Veerendra patil layout Work 
at W.No.30 (Estimate Cost Rs. 15.00 lakhs) Completed 
Improvement of CC road from Jayanagar main road to via HP |; Work 
Gas at Jayanagar at W.No.30 (Estimate Cost Rs. 7.50 lakhs) Started 
63 Mo Improvement of Internal road Ist, 2nd cross OM Nagar at 4.05 Work 
W.No.30 (Estimate Cost Rs. 5.00 lakhs) Completed 
Amount Reserved for Development of Landfill site for the 218.82 Work 
Management Japproved DPR Started 


Work 
Completed 


Storm Water | CC Drain from Shukoor house to Hitech Aluminium W.No 48 


Drains |(Rs.4.00 Lakhs), CC Drain from Gurulingayya Swami house to 
Gowli house Shastri Nagar W.No. $1 (Rs. 5.00 Lakhs) CC 
Drain from Limra Masjid to Iqbal Sab S6 house in W.No. 54 


(Rs. 4.465 Lakhs) 
32.38 


Construction of CC Drain from Basava Bhavan to Jog house w 
11.16 Work 
Completed 


Work 
Completed 


Storm Water 
Drains 


no 52 Construction of CC Drain from Abid house to prakash 
house Krishna house to Zama house Maheboob contractor 
house to pepsi housc Khalid house to shukur house 
Construction of CC Drain from jalde Advocate house to sham 
house Rectification of Drain from pukale house to maka house 
at ward no $2 CC Drain from jagirdar housc to mutton market 
surrounding via Garden w no 52 
CC Drain from Aktar house to Ayyub khan house Fazal khan 
house to rasool Tahri house Maragamma Temple to Shanu 
house and Abubaqar house {0 panwale house surrounding w no 
27 


Storm Water 
Drains 


Page 3 


Datc-06-12-2021 Rs. in Lakhs | k 
Town Work Name Expenditu Work 
re Cost Status . 


Kalaburagi | Storm Water [CC Drain From Rukappa house to Revunayak house W.No 55 
Drains |CC Drain Laxmikanth Vanti house to Shashipal house W.No. 
43 CC Drain from Prakash Kamblc house to Chandrabhaga 
house W.No 45 CC Drain from Basavaraj Dingi house to 
Subhash house W.No 46 CC Drain and Slabs from Kashibai 
house to Sheru house W.No 53 RCC Cover Slab behind Asian 
Mall w.no-47 CC Drain from Devendrappa house to bethay 
prayer hall w. no 53 and CC Drain and slab from Navale house 
to Anand panchal house w.no 31 

CC Drin from Devendrappa house to bethay prayer hall W.no 
53 (Rs. 5.00 Lakhs), and CC Drain & Slab from Navale house 
to Anand panchal house w.no-31 (Rs. 5.00 Lakhs) 


Z. 
ಜ 
| 


Completed 


pa 
ದಿ 


Storm Water |CC Drain and slab from Arjun house to Bus Depo! 4 in w. no Work 
Drains |39and CC Drain and slab from Iqbal colony to Ring Road via Started 
Hussain Garden w.no 20 
70 Storm Water |CC Drain from Aland main road to opp shetty complex w.no 19 Work 
Drains [CC Drain from Deepak Tiwari house to Hanamantrao house w. Completed 
no 23 and CC Drain beside Anjum Auto Mobiles opp KMF 
Gunj w. no 03 
Storm Water |CC Drain from Kapil Dastapur house to Basvanappa Goods 24.84 Work 
Drains [house w. no 08 CC Drain from Mahalaxmi Layout surrounding Started 


w. no 33 CC Drain near Jain Temple opp Gazipur w. no 17 CC 
Drain Haralayya samaj Ram Nagar w.no 41 CC Drain from 
Shivappa Zalki house to Apparao house Sugra house to Govind 
house w. no 03 CC Drain Parameshwar Marab housc to Neetaji 
school and CC Drain with slab Hatti Galli Surrounding w. no 17 
and CC Drain Chandrakanth UM Sy no 50/2 Surrounding Aland 
Ring Road w. no 18 
CC Drain Anand Bhavan Lodge to near Nigudgi house 
Surrounding, CC Drain from Bhavikatti book stall to 
Chakarkatta Hanuman temple surrounding and 

CC Drain from Ayyarwadi toilet surrounding area to 
Ambabhavani temple w.no -17 
CC Drain from Khasim sab house to Ismain house Taj nagar w 
no 01 CC Drain from Mubarak house to Palwale Building w no 
04 CC Drain from saleem Inquilabe house surrounding w no 13 
CC Drain from Pasha house to Iqbal house w no 10 CC Drain 
from Mirza Nascer Baig house to Senapati house via Gundappa 
house surrounding Hussaini Alam CC Drain and slab Near Baba 
house surrounding w no 15 CC Drain from Umiya Masjid 
backside kannada convent school w no 29 and CC Drain from 
Pujari house to Hanuman Temple VP Nagar CC Drain and slab 
Employement house sardar sab house and CC slab from Ansari 
house to Karim house in w no 27 Construction of RCC Drain 
from opposite side of khan cottage t0 Hameed Bhai house Tola 
Galli at ward no 04 


Storm Water 
Drains 


12.75 Work 
Completed 


21.97 Work 
Completed 
6.93 


Storm Water 
Drains 


~~ 
ಟು 


Re] J 
My py 


74 Storm Water [CC Drain from Baba Machanic house to Imtivaz house, Work 
Drains |Khadeer Kohori house to Khurshced house. Anwar house {0 Completed 
Basheer house and Siraj Patel house to Riyaz Kohiri house 
W.No 12. 
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Rs. in Lakhs 


Fe Work 
re Key Status 


Work 
Completed 


Town AE Name 
Name 


Storm Water TTT of CC Drain slabs from Tippanna Hakeem to al 
Maki hotel w no 05 Construction of CC Drain from Layceq 
pasha house to Farooq house w no 05 CC Drain from Firasat 
Ustad house city school w no 11 CC Drain and slabs from Haj 
comitte to Khaja house Naya Mohalla w no 10 CC Drain from 
Gola chowk to Goudarshah Masjid Raghoji house Elhar house 
to abdul Razaq and culvert at Nehru gunj w no 16 CC Drain 
from abdul hai house to Arman mension w no 28 CC Drain 
from Nizamuddin house surrounding w no 25 and CC Road 
and drain from Gori Bhai house to Main road in w no 24 
Construction of CC Drain Surrounding Siddhi Ambar katta in w 
no 10 Construction of CC Drain from Taj Ice Cream factory to 
Fatima Masjid in w no 15 CC Drain and Slab sandal house to 
Mohan house w no 26 Revised action dtd 19.06.2019 


41 — 


Work 
Started 


Drains to Join St.John Primary Health Center in W.No.17 (Estimate 
Cost Rs. 4.00 lakhs) 

Improvement of drain with Cover Slab from Kanti Appartment 

to Sidrameshwar Hospital via Santosh Hebbal house Shanti 

Nagar in W.No.39 (Estimate Cost Rs. 4.00 lakhs) 


Storm Water | Improvement of CC drain & Cover slab from existing culvert 


Work 
Completed 


Storm Water 
Drains 


Work 
Started 
Work 
Started 
0.00 


Work 


Improvement of drain with Cover Slab from Paris house {o 
Noorpasha house at Mishabh Nagar, Ajmeri colony in W.No.20 
(Estimate Cost Rs. 4.00 lakhs) 
CC drain with Cover Slab from Wahid Khan house to 
Allimuddin house Near Abbubakar Masjid at W.No.21 
(Estimate Cost Rs. 5.00 lakhs) 
Improvement of drain with Cover Slab from Mallikarjun Press 
reporter house to existing drain @ Ganga Nagar in W.No.35 Started 
(Estimate Cost Rs. 5.00 lakhs) 
Storm Water [Construction of Drain at Bhovi galli near Govt schools ward no 
Drains no 27 in Kalaburagi city (Estimate Cost Rs. 5. 00 lakhs) 


Storm Water 
Drains 


Storm Water 
Drains 


Storm Water 
Drains 


KARE 
y Started 
ls Ea Coa Li | [med] 
Drains |(Estimate Cost Rs. 1.00 lakhs) Completed 
Street Supplying and fixing of Strect light poles from jagat Circle to Sul EF 
Lighting |Thimmapur circle in kalaburagi cit Started 
pk Supplying and fixing of street light poles from Annapuma cross Sel FN 
Lighting |to Kharge petrol pump sedam road in kalaburagi Started 
supplying and fixing of Median light pole to divider from 
Lighting |shahbad cross to Nrupatunga colony Ring road in kalaburagi Completed 
Under |The Amount reserved for UGD has been reserved for ULB 219.03 Work 
Ground Contribution towards Centrally Sponsored Amrut Scheme Completed 


Drainage 


Work 
Completed 


The Amount reserved for Water Supply has been reserved for 
ULB Contribution towards Centrally Sponsored Amrut Scheme 


Water 
Supply 
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Rs. in Lakhs 


Fxpenditu Work 
re Cost Status 


Datc-06-12-2021 
Town |S 


Name _ 
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14thFinGeneralBasicGrants 2019-20 


Kataburagi | Buildings [Purchase of Mobile Toilet Saving Action plan dtd 08.03.2021 Bh EE 
Started 
Improvement of Public toilet in Gollar galli at ward no 45 Work 
Revised action dtd 03.06.2020 Completed 
[oe 
Completed 


Started 
Completed 
Started 
Started 
Started 


Buildings [Construction of public toilet at Ashray colony near Shivshakti 
nagar Revised action dtd 03.06.2020 
Construction of Public toilet at Inqliab Deccan daily newspaper 0.00 
at ward no 27 Revised action dtd 03.06.2020 
.50 


action dated 05 12 2020 

Mahanagara palike 

action dated 05 12 2020 
Ground |45 Completed 
Ground Completed 
Ground Completed 


Burial [Construction of SI Office at Sanjeev nagar 6.21 Work 
Ground Completed 
5.20 Work 


Buildings [Construction of Balance work of Toilet near Markhaj Masjid 
Kala Huda at ward no 5 Revised action dtd 03.06.2020 


Burial |Construction of SI office at ward no 14 

Ground Completed 
Burial Improvement of Christian grave yard at panchsheel nagar ward 7.41 Work 
Completed 


Ground |no 52 Revised action dtd 03.06.2020 


Burial Improvement of Grave yard Kamala e Mujrath masjid at Work 
Ground |Yadullah colony in ward no 14 Revised action dtd 03.06.2020 Completed 
Burial [Improvement of Bhamani Grave yard at ward no 21 Work 
Ground Completed 


Ground Completed 
Ground office Building Completed 
Ashraya colony in ward no 23 Completed 


Other Works |Improvement of Community Toilet at Arya nagar in ward no 8 2.26 Work 
Completed 


6.26 
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21 Other Works [Improvement of community toilet at Wadargalli shabazar in Work 
ward no 18 Completed 


Other Works |Construction of Toilet near District court entrance at ward no 9.87 Work 
49 Completed 


Other Works |Construction of Public Toilet beside st joseph school krishna 13.19 Work 
mandir road at ward no 41 Completed 


[9] 
[8] 


Ww 
tw 


24 Other Works |Improvement of Public Toilet at Trimurthy chowk in ward no Work 
Completed 

25 Other Works [Improvement of Community Hall at Sanjeev nagar in ward no 8 Work 
R P Completed 

26 Other Works [Improvement of public Toilet at Siddharath nagar in ward no 50 Work 


Completed 
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Name 


Kalaburagi 


Rs. in Lakhs 
Work Name Expenditu Work 
re Cost Status 


Gardens Completed 
Improvement of Public garden Ghabre Layout in ward no 54 17.09 Work 
Improvement of public garden opposite to Mukta Theater in 5.95 Work 

Gardens [Balaji nagar in ward no 55 | Completed 

Parks and {Improvement of public Garden at Bank colony ward no 47 

Gardens Completed 
Improvement of garden near subash chowk sangameshwar ka Work 

Gardens [colony and Datta Mandir park triangle portion 42 Completed 
Improvement of garden opp Gantoji super baza anand nagar 42 

Gardens Completed 
Improvement of park beside Millenium school in ward no 22 8.70 Work 

Gardens Completed 
Improvement of park GDA l.ayout Bhagyavanthi Temple in 4.70 Work 

Gardens |ward no 19 Se Completed 

Parks and Improvement of Park in Kailash nagar in ward no 19 el 

Gardens Completed 

Parks and Improvement of park in Vivekananda nagar in ward no 19 Kel Work 

Gardens Completed 

Parks and |Improvement of Garden near Buqhari Masjid Basaweshwar Work 

Gardens [colony Road ward no 28 Completed 

Parks and Improvement of Garden at Taj nagar behind PHC Building Work 

Gardens |ward nol Completed 
Improvement of Garden in Swastik nagar Dhanvantri Akka 8.72 

Gardens  |Mahadevi colony and Maheboob Gulshan Gardens Completed 

Parks and |Improvement Garden in Veerendra patil Badavane 2nd Block at 
Parks and |Improvement of Sona moti Garden sy no 94 and 96 ward no 55 

Gardens Completed 
Improvement of Garden at Badepur Layout colony 3rd phase at 

Gardens |wardno30 Completed 


Parks and |Providing and fixing MS Steel Stair case of Basaveshwar Statue Work 
Gardens [at Jagat Circle W.No.43 in Kalaburagi City. Saving action plan Started 
dtd 8.03.2021 
Improvement of Mehboob Gulshan Garden Saving action plan 
Gardens |did 08.03.2021 Started 
Roads [Construction of Road and Drain Harijanwada near Margamma 6.12 Work 
Kl ward no 23 Revised action dtd 03.06.2020 Completed 
Roads 13.43 
house to manikappa adaki house surrounding area bank colony he Completed 
at ward no 09 Revised action dtd 03.06.2020 


Roads Purchasc of Bitumen Emulsion $.96 Work 

Roads Construction of CC Road from MSK Mill Grave yard gate to 
pS | Main Road Iqbal colony at ward no 20 Completed 

Roads Painting and Marking to Roads Medians and Traffic Islands at Work 
Various places in kalaburagi city Completed 


Roads Improvement 0 Road from PM Basuthkar house to Ambarya Work 
Completed 


Construction of CC Road from basavarajappa etthinnmani 


Reddy house al ward no SS | 
Roads |Improvemenl of Road from post office LIC ofTice to Existing 8.75 Work 
culvetwardnol7 } | Completed 


ನಾನಾನಾ ಜಾನನ್‌ 


Datc—06- 12-2021 Rs. in Lakhs 


$.No]) Town Sector Name Expenditu Work 
re Cost Status 


Name 
We MER SO 


Completed 

Improvement of Road from Fire station to culvert and opp appa Work 
Temple in ward no 33 Completed 
Veerbhardreshwar temple in ward no 22 Completed 
55 Roads Improvement of Road near siddlingayya Rtd Labour officer 11.83 Work 
house surrounding area in GDA colony Gokul nagar at ward no 
23 
57 


Improvement of Road Ayyarwadi ncar hanuman Temple at 
ward no 17 


Completed 
Roads Improvement of Road Ist and 4th Cross kaveri nagar at ward no 9.20 Work 
23 Completed 
Roads 4.5 Work 
Completed 
1 
16 
.8 


Construction of CC Road from Chakkerkatta school to banaji 
house in sanjay Gandhi nagar at ward no 06 Revised action plan 
dtd 03.06.2020 


Improvement of road vidya chethan school to Laxmikant house 
and vidya chethan school to Araligida Basavanna temple hand 
pump at ward no 6 


| 
6 
Completed 
59 Roads Improvement of Road opp Millennium school Ist and 2nd cross Work 
roads in ward no 22 Completed 
Roads [Improvement of Road from TC at Alandkar house to Baburao 8.66 Work 
house connecting waddar galli Road via parmeshwar house Completed 
Banashankari Layout at ward no 40 
62 Roads Improvement of CC Road from Padmavathi saree center to Work 
panday house surrounding area corporation layout in ward no Completed 
5S Revised action dtd 03.06.2020 
3 


Work 
Completed 


Construction of CC Road from Shankar rao kulkarni house to 
BG patil house and opposite park at Harikrishna nagar in ward 
no 55 

Construction of Road from Dr pandurang pujari house to Kcerti 
college surrounding at Prashanth nagar B ward no 46 


Work 


Roads Improvement of Road at Kuvempu nagar Kalian nagar bank 11.59 Work 
colony at ward no 47 Revised action dtd 03.06.2020 Completed 


”- | 
Completed 

Construction of road from Biddapur main road to railway track Work 
datta nagar beside at ward no 50 Completed 


17.73 Work 
Completed 

7.44 Work 
Completed 

Work 
Completed 


Construction of CC Road from Yellamma temple surrounding 
area to 80 Feet road near Gopal algood house Rajapur Bdepur 
Layout ward no 46 

Construction of Road from sri chaitanya English medium 
school to Shivalingappa Aloor house Biddapur colony ward no 
38 

Construction of CC road from Bukhari Masjid to super market 
adarsh nagar ward no 28 Revised action dtd 03.06.2020 


Improvement of road from Chunna bhatti abubakar colony 


& 4.95 
el uy 

Zubair masjid at ward no 13 Revised action dtd 03.06.2020 Completed 
Improvement of road from Mazhar shamiyana house Noorani 4.36 Work 
mohella ward no 02 Revised action dtd 03.06.2020 Completed 
8.09 


Work 


Roads Improvement of road from Ruchi bakery M G Road to towards Work 
Baseveshwar school in Mansabdar layout ward no 29 Revised Completed 
action dtd 03.06.2020 


LE AA 
72 Roads Construction of Road from Rahcem house to Azadpur road 8.48 Work 
ward no 13 Completed 
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73 | Kalaburagi 


3 


88 
89 


| 
ko 


Town 


. Name 


Kalaburagi | Storm Water [Construction of Storm water Drain in Yadulla colony ward no 33. 


Rs. in Lakhs 


Sector Name Work Name Expenditu Work 
re Cost Status 


OO 
8.91 Work 
Nagar near Amravati Apartment ward no 30 Revised action did Completed 
03.06.2020 
mpi 
house to join main Road Completed 
Purchase of Bitumen Emulsion Saving action plan did ell F--F 
08.03.2021 Started 
Bre serene TEE bd F3 
Started 
Amount Reserved for Development of Landfill Site for the Md E- 
Management Japproved DPR Started 


re [Rend so 0 rn | OE | 

Drains 17 Revised action dtd 03.06.2020 Completed 
Work 

Completed 


Work 
Completed 


0.00 Work 
Started 


Construction of CC Road near Hanuman temple at Swastik 


Anganwadi Kendra and CC Cover slab of Bahamani chowk to 


main road of Masjid at ward no 27 Revised action dtd 
03.06.2020 
Storm Water Construction of Strom water Drain from Existing culvert to 
Drains [classic mobile center ward no 17 Shaik Roza Minar to Mahadev 
nagar Culvert Mahanthappa Allad school at Shaik Roza ward 
no 18 Sammad patel house to Mohammed safi maskewale 
house via Babumiya house in Iqbal colony at ward no 20 


Storm Water Construction of SWD with Coverslab backside vivekananda 
BCA college to vitttal nagar main road Bali complex culvert 
coverslab beside bhavani complex to Appa Chidrens park CD at 
Appa childrens park cross opp poornanda pardise hotel Dr 
Navani house to existing culvert sharan nagar at ward no 33 
Storm Water [Construction of SWD from Devendra ghalappa chowk to 
ambighar chowdayya kallyan mantapa at ward no 35 Vidya 
nagar 45 feet road upto Miland school Dhananjay Hiremath 
house to Mahesh Belgumpi house culvert and drain at ward no 
42 


Drains 


Work 
Completed 


Work 


GDA layout Adharusta Ganapathi Temple Beside to existing Completed 


drain Gadhlegoan Layout Kailash nagar ward no 19 opp 
Veerabhadreshwar temple GR nagar ward no 22 


Storm Water [Construction of Storm water drains at Jamsheity nagar ward no 15.00 Work 
Drains |48 Completed 


Storm Water Construction of SWD Drain behind gumbaz to road connecting 15.00 Work 
Drains |to bharat nagar thanda ward no 45 Completed 


Storm Water [Construction of storm water drain from Biddapur road HKE 37.30 

school to existing storm water drain at Harikrishna nagar ward Completed 
no 55 

Storm Water |Construcion of side drains and road from existing udnoor storm 16.94 
water drain backside jaitheerth kalyan mantap from 


Bhagyavanti nilaya to Revansiddappa kalshcity house ward no 
55 Revised action dated 05 12 2020 


Work 
Completed 


Drains 


Work 
Completed 


Drains 14 pe 
Storm Water [Construction of SWD drain Near hanuman temple surrounding 2.51 
Completed 


Drains area at ward no 30 NN oo EE 
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Rs. in Lakhs 


Expenditu Work 
re Cost Status 


Date=06-12-20?1 


Town [Sector Name 
Name 


Storm Water [Construction of Storm water drain From Masjid to Kannada 
Drains convent school Behind KNZ. function hall at ward no 29 and 
from Kanki house to Jaffar house via Gouse driver roza k ward 
no 11 
Steet Shifting of poles and Transformers at ward no 6 1722232930 31.58 Work 
Lighting 323335 373840424445 53 54 and 55 Completed 


Extension of poles and street light spans in ward no 247 1421 54.92 
Lighting |22232934 37404244 48 53 54 and 55 Started 
Shifting of Highmast upgradation of existing highmasts in ward 12.26 

Lightin Completed 


no7202] 22232735 374245 46 47 48 49 and 51 
Street Work 
Started 


For Appointment of transaction advisor for implementation of 
Lighting 
Work 
Started 


Work Name 


Work 
Completed 


energy efficiency project for street light by replacement of 
existing conventional lamps with LED lamps along with 
centrelised control and monitoring system CCMS 


Street [Shifting and upgradation of high masts at ward no 31 49 46 45 
Lighting |52513827 1629 30 32 24 and 28 in kalaburagi 


Lighting location in kalaburagi ci Started 
ಬಾ 
Lighting |45 in kalaburagi ci Completed 


Street Supplying and fixing of TS 28 tubelight fittings in different 12.20 Work 
Lighting |wards Completed 


Street Repairs of existing control panals and replacement of Burnt out Work 
Lighting [cable to street lights at Ring Roads from Ram Mandir to 
Humnabad ring road via High court and Aland Naka inside the 


city median lights 


Lighting Completed 
Lighting Completed 
Lighting Halls Completed 
Replacement of burnt out cable for street lights at Public 5.25 Work 
Lighting [Gardens in Zone no 1 2 and 3 Completed 
Street Supplying fixing and repairs of control panals of median lights 14.76 Work 
Lighting |1 Heerapur circle to kanni market 2 MSK Mill to SVP circle 3 Completed 
Rastrapati circle to Ram Mandir 4 Jagat Circle to Humnabad 


ring road via Kirana Bazar S Jagat circle to Humnabad base via 
Santraswadi 6 Aland check post to SVP Circle via Goa Hotel 


Completed 


Mr Mr 
Lighting action plan dtd 08.03.2021 Completed 

Street Extension of street light poles at Hcerapur Grave yard ward no Work 
Lighting |38 in kalaburagi city Started 


=|) Ss = = ವ ‘0 vo ol vw o 


The Amount reserved for UGD has been reserved for ULB 589.00 Work 
Contribution towards Centrally Sponsored Amrut Scheme Completed 
Drainage 
& Kalaburagi Under Improvement of UGD Line from Sidramappa house to Jangam 2.47 Work 
Ground |Shethi house near Goutam Budha School W.No.42 Saving Started 
Drainage {action plan dtd 08.03.2021 
109 Water Providing & fixing Grill work on Water Supply Chamber at 0.00 Work 
Supply [Jagat Circle and Annapurna Cross in W.No.43 Saving Action Completed 


[plan did 08.03.2021 
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po po 
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Work Name Espenditu 
re Cos 


Town 
Name 
Providing and Laying of Hume Pipe at Janata Graha Nirman in 


Supply |Kalaburagi City. Saving action plan dtd 08.03.2021 
Water The Amount reserved for Water Supply has been reserved for 439.00 
ULB Contribution towards Centrally sponsored Amrut scheme po] 
for UGD to KUWS and DB 
The Balance work of construction of ELSR near Haft Gumbaz 85.30 
Supply |DB 
RE: 


15th Finance Commission (Tied and Untied) Grants 2020-21 


Rs. in Lakhs 


Work 
Status 


Work 
Started 


Work 
Completed 


Completed 
Completed 


2082920] | 


|7 


ps pe pe pe pe 
[en ‘Nn po [0] [8] ~l an po [9] ho 


Kalaburagi Purchase of Horticulture Equipments 4.00 
Ground 
Burial Improvement of of Bahmani Grave Yard M.S.K Mill, at ward 
Ground |no2| Kalaburagi 


Burial Improvement of Badki Bowli Grave Yard Gunj Main road ward 
Ground |no16 in Kalaburagi 


Burial Improvement of Heera Nagar Grave Yard at ward no 38 in 5.13 
Ground |Kalaburagi 


Burial Construction of Electric Crematorium at Vajpayee Layout 
Parks and |Improvement of Garden at Mankar Layout behind Ram Mandir 
Gardens |ward no 5S in Kalaburagi cit 
Improvement of J.R Nagar GDA Layout Garden behind Ashok 
Gardens |Kadam house ward no. 19 Kalaburagi ci 
Parks and |a) Improvement of Mehta Layout Garden TV Station back side 
Gardens |ward no 32 Kalaburagi city. Estimate Cost : 5.00 Lakhs b) 
Improvement of Adarsh Nagar Garden First Phase infornt of 


Chatti house at ward no 29 Kalaburagi city. Estimate Cost : 
4.00 Lakhs 


Plantation of Shrubs in Divider from Ram mandir to lef 
Gardens |Rastrapati Circle in Kalaburagi 
Gardens 

Providing Plantations of Shrubs and other Plants in various || 
Gardens i i agi ci 

ಗ 
Gardens |Kalaburagi Cit 
Gardens |5S5S in Kalaburagi Cit 

Improvement of Garden at Godutai Nagar W.No. 51 in 
Gardens |Kalaburagi Cit 


Parks and |Improvement of Garden at Sadashiv Nagar opposite Dr. 
Gardens |Kalaburapi house at ward no 54 in Kalaburagi city 


Kalaburagi | Parks and |Improvement of Garden Banshankari Layout in W.No. 54 in 9.80 
Gardens [Kalaburagi City 
Parks and Improvement of Garden at KHB Colony W.No. 54 in 0.00 


Gardens |Kalaburagi City 
Parks and |Improvement of Garden opp Bethany School KIB 
Gardens JAkkamahadevi Colony W.No. $5 in Kalaburagi City ch 


0.00 
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Work 


Work 
Started 
Tender 
Process 


Completed 


Completed 
Work 
Started 
Work 


Started 
Started 
Started 
Work 
Started 
Work 
Started 
Work 
Started 
Work 
Started 


Work 
Completed 
Work 
Started 


Rs. in Lakhs 


or Name Expeaditu Work 
re Cost 


Status 
Gardens |Kalaburagi Cit Completed 
Gardens |Purushottam Joshi house in Kalaburagi ci Started 
Parks and [Improvement of Garden opposite Sunil Budwani house in ward 
Started 


Gardens |no33 in Kalaburagi cit 
Gardens |42 in Kalaburagi city Started 
Gardens |wardno42 in Kalaburagi cit Started 


Parks and |Improvement of Garden Sy No 70 at KMP Layout Brahmpur Work 
Gardens inward no 55 in Kalaburagi ci Started 
Parks and |Providing and Fixing LED Display in Public Garden in Nenu] Work 


Town 


[[ 


Gardens Started 


Work 
Started 

Work 
Started 

Work 
Started 

Roads Construction of Road from Namoshi house to Ramdurga house 15.63 Work 
via Dr Munnalli house ward no 42 in Kalaburagi cit Completed 


Roads [Construction of Road from Subhash chowk to Ishwar temple at Work 
Brahmpur area in ward no 42 in Kalaburagi cit Started 


Construction of CC Road from Prof. Inamdar A.S house to Md 3.96 Work 
Jaffar S/O Md. Khasim house, Millat Nagar at ward no 32 in 
Kalaburagi 


Completed 
Roads Construction of Internal Road in Godutai Colony in ward no 51 
Kalaburagi ci 


Material, Pavers, Decorative Tower, RO Plant near Naycem 
Sherikar house Housing Board ward no. 9 Kalaburagi cit 


Gardens 


Construction of Road from Ramdash house to Mallikarjun 
Changole house at Bhagayya Laxmi Nagar in ward no 55 


Roads 


Construction of Road from Amba Bhavani Temple to Veeresh 
Sulepeth housc at Siddheshwar colony in ward no 44 


Roads 


Roads 


Completed 
Roads [Construction of Road from Anirudh Agnihotra house to Work 
Pradeep Dabshetty house at Vithal Nagar in ward no 49 Started 
Kalaburagi city 


Basan Gouda house at Vivekanand Nagar in ward no 54 


Roads Construction of Road near D.K Kulkarni house at Laxmi Work 

Narayan area in ward no 55 Kalaburagi cit Started 

Roads Construction of CC Road from Qamruddin Class 1 Contractor Work 
Kalaburagi city 


house to Inamdar College, at ward no 45 in Kalaburagi Completed 
Construction of Road from Ravi Bidnoor house to Subhash Work 
Memorial school in ward no 54 Kalaburagi ci Started 


Work 
Completed 


Roads Construction of Road from Basavaraj Inamdar house to R. 


Roads |Improvement of Road from Akash Upadyai house to Sunil Work 


Wanti house opp Medical College W.No. 45 in Kalaburagi Cily Completed 


Wn 
ಟು ಟು [oN] [) ಟು ಟು [37 ಟು [98] ) [8] [NS] [8] tx [0] [) MM lw 
EE EREECECE ECE EEE CECCCECNE 

pa 

p 

ತ 

kc) 


Kalaburagi Roads Improvement of Road from Devanand Show Room to Dati 17.79 Work 
Mandir at Super Market in ward no 17 Kalaburagi city Hol Completed 

Roads Construction of Road Ncar Murali Pujari house at Advocalc 0.00 Work 

Colony in ward no 47 in Kalaburagi city Completed 


Page 12 


ತಿ) 


} 06-12-3021 
Town 
Name 


D 
BET 
44 
7 
0 


4 
5 
2 


55 
56 | Kalaburagi 


57 


Sector Name Work Name Expenditu Work 
E ಮ re Cost Status 


Rs. in Lakhs 


Construction of road from Laxman Bhoole house plot no 153 to 
parvati house plot no 145 in BL Nagar ward no 55 Revised 


3.97 Work 
Completed 
plan dtd 08.03.2021 ್‌ 
Construction of Road from Jagadish Swami house to Baburao 4,25 Work 
Buddha house in Swami Vivekanand ward no 22 in Kalaburagi dud Completed 
cit 


Construction of CC Road from Sadath Hussain house to Work 
Samosa Galli at ward no I] in Kalaburagi Started 

Construction of CC Road from Khaja Shah Pakeeza house 348 | Work 
Minajuddin house at ward no 09 in Kalaburagi Completed 


Roads |a) Construction of CC Road from Babu Miya house to Work 
Mehboob Cable house, Yadulla colony at ward no 14 in Started 
Kalaburagi. Estimate Cost : 3.00 Lakhs b) Construction of CC 
Road from Prof. Inamaar A.S house to Bombay Function hall, 

Milat Nagar at ward no 32 in Kalaburagi.Estimate Cost : 3.00 
Lakhs c) Construction of CC Road from Umme Masood 
Masjid, Adarsh nagar in Kalaburagi. Estimate Cost : 3.50 
Lakhs 


Roads Construction of CC Road from Younus Bhai Qureshi house to 4.36 Work 
Md Yousuf house at ward no 2 in Kalaburagi Completed 


Roads a) Improvement of Road from Shayam Sundar house to Badad Work 
house in Aland colony ward no 18 in Kalaburagi. Estimate Cost Started 
: 3.50 Lakhs b) Improvement of Road from Prashant Patil house 
to Shantu Bali house in Aland colony ward no 18 in Kalaburagi. 
Estimate Cost : 3.00 Lakhs c) Improvement of Road from 
Naganna Tegali house to Pavada Shetty house in W.No. 18 in 
Kalaburagi City. Estimate Cost: 2.50 


Work 
Started 


9.05 Work 
Completed 


a) Improvement of CC Road from Sanju Manjalakar house at 
Ashraya Colony in ward no 23 in Kalaburagi. Estimate Cost : 
3.00 Lakhs b) Improvement of CC Road from Mahadevi 


Roads Work 
Started 
5.00 
Lingad Gouli house to R.K house at Shiva Shakthi Nagar in 


Work 
Roads 
ward no 23 in Kalaburagi. Estimate Cost: 5.00 Lakhs 


Completed 
Roads [Construction of CC Road from Laxmi Temple to Kannar house 
Ka at Kuvempu Nagar at ward no 47 Kalaburagi Completed 
Improvement of Pavement area at Muktampur Surrounding Work 
Masjid and Construction of Culvert near Sai Mandir WES 
Muktampur in ward no 31 in Kalaburagi city 
Roads Construction of CC Road from Dr. Mangshetty house to Dr. $48 
| | Mallikarjun Tepnoor house in Kalaburagi City Completed 
Roads Construction of CC Road behind Dr Kishor Mengji Clinic 0.00 
EE W.No. 23 Shahbazar in Kalaburagi City § Completed 
Roads [Construction of Footpath opp to KEB office Old Jewargi Road 11.94 Work 


W.No. 52 in Kalaburagi City | Completed 
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Daic-00-12-2021 Rs. in Lakhs ಈ 


Town Work Name Expenditu Work 

Name re Cost Status , 
AS i ar “asf, 

Construction of Road from Shivkumar house to Khuba house 


via Gaade house, ward no 49 in Kalabura icity Started 
Construction of CC Road from Khaja Moinuddin $/0 Ghudu Work 
ke Sahab house to Prof. Inamaar A.S house Millat Nagar at ward Af Completed 
no 32 in Kalaburagi 
Boll tes Ball 
Plot no 112 in Jaynagar ward no 30 in Kalaburagi ci 


Work 
Completed 
Construction of Road from Sagar Patak house to Baba house 


6.26 
2.90 Work 
via Ramappa house and P.L Tiwari house in ward no 33 in Completed 


Re ಈ 
[7 p 4 
[A 


[on ‘Nn 
[od Ko] 


Kalaburagi ci 
Work 


62 Construction of Road near Partha Sarathi house at Datta nagar - 
in ward no 55 in Kalaburagi ci Started 

63 Development of Udnoor Land Fill Site 
Management Started 


anagement Software for SWM Started 
ಯ 
Management [land fill site road at Somashekar Tengli field Started 
Purchase of Tata Ace 70 Nos 274.68 
Managemen 


Work 
Solid Waste [Purchase of Hitachi Mini | No 
Management 


Started 
Work 
Started 
Solid Waste [Purchase of Front and Back Hoe loader 3 Units 103.67 Work 
Management 
Solid Waste [Purchase of Compactors 6 Nos 
Management 


Started 
Work 
Started 

Management 
prains [Chandrakanth Dargi house at ward no 45 in Kalaburagi cit 
Drains Schoo! in ward no 54 in Kalaburagi cit 


Work 
Started 
Storm Water [Construction of CC Drain near Arali Kattimani to 
Drains [Revansiddappa house Heerapur area ward no 38 in Kalaburagi 


Work 
Storm Water [Construction of CC Drain Behind Mailarlingeshwar Temple 
Drains Near Javat Circle at ward no 43 in Kalaburagi cit 


~J pe] [ax [oY [oA 
— [oe xO ~~ an 
_ 


Work 
Completed 
Work 
Started 


J 
ww 


Work 
Started 


Started 


Construction Work 
Drains Started 
Work 

i Started 


Work 
Started 


Storm Water |Constru 
Kuvempu colony Behind Asian Mall ward no 47 in Kalaburagi 


0.00 


[*<] 
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Kalaburagi | Storm Water [Construction of CC Drain Surrounding Mallikarjun Temple in Work 
Drains |Rajapur ward no 46 in Kalaburagi ci Started 


Storm Water (Construction of Drain from Fayaz Sab house Ascent School 10 5.77 Work 
Drains [luda Hospital back side at ward no 32 in Kalaburagi 


Q 
4 
ವ 
& 
n 
೧. 


80 Storm Water [Construction of Drain from Surrounding Rehman Colony, Work 
Drains ward no 13 in Kalaburayi Completed 

$1 Storm Water [Construction of Drain from Shoukat Masjid to Pakeeza Work 
Drains complex. at ward no 13 in Kalaburagi Started 
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Rs. in Lakhs 


Expenditu Work 
re Cost Status 


D 


6-12-2021 


Work Name 


0.00 Work 


82 
Drains Pandurang Patil house at Sundar Nagar in ward no 45 in Started 
Kalaburagi city 
$3 Storm Water |a) Construction of Drain from Rabiya Aapa house to Parvez Work 
Drains [Garden main Drain at ward no 21 in Kalaburagi Estimate Cost : Started 


3.00 Lakhs b) Construction of Drain from Mujaffar Mahagavi 
house to Al.-Ameen School at ward no 25 in Kalaburagi 
Estimate Cost : 3.00 Lakhs c) Construction of two side Drain 
from Ansari house to Ring road, Yadulla Colony at ward no 14 
in Kalaburagi Estimate Cost : 3.00 Lakhs d) Construction of 
R.C.C Drain from Noola house to Sachin Joshi house at ward 
no 17 in Kalaburagi Estimate Cost : 4.00 Lakhs 


Work 
Completed 


Construction of Drain from Rabiya Aapa house via Sattar Sab 
house to Khasim Sab house Naya Mohella at ward no 16 in 
Kalaburagi 


Construction of Drain from Saddath Hussain house to Samosa edt 
Drains Galli at ward no 11 in Kalaburagi Started 
Construction of CC Drain from Khaja Shah Pakeeza house Work 

Drains  |Minajuddin house at ward no 09 in Kalaburagi el 

Construction of CC Drain from Sarwar Hussain house to Main 
Drains J|Line at ward no 45 in Kalaburagi Started 
Storm Water |Construction of C C Drain near Geeta saw mill and Opposite Work 
Drains [fire Station ward no 33 in and Chincholi layout opposite Dr. Started 

Chincholi house in ward no 22 in Kalaburagi city 


Storm Water Construction of R.C.C drain from Dade Rao Sangolgi house to 8.59 Work 
Drains |Sadanand Doddamani house Connection Existing drain at ward Completed 
no 08 in Nandi Colony Kalaburagi 


Construction of R.C.C Slab beside Kharge Petrol Pump Sedam Work 
Drains’ |Roadat ward no 30 Kalaburagi Started 
Providing and laying Drain Cover slabs at Various Places of, po | 
Drains Zone-l 2 &3 in Kalaburagi Started 
Storm Water Construction of Drain Behind Gaadi Kharkana in ward no 19 in Work 
Drains Kalaburagi city Completed 
Kalaburagi Construction of CC Drain from Vardha nagar to Bolero Garage | | Work 
Drains in ward no 5S in Kalaburagi ci Started 


to 3.63 
Ashok Kulkarni house at Vishwaradya Colony ward no 19 in 
Kalaburagi 


Storm Water \Construction of CC Drain and Culverts from Nandini Parlour to 
Drains i Completed 

Storm Water |Missing links of Drains in Various places of Kalaburagi city 
Drains Started 


Storm Water Construction of CC Drain Near Sangmeshwar Hospital in 0.00 Work 
Drains Bhagavathi Nagar in ward no 51 in Kalaburagi city Started 
Storm Water (Construction of CC Drain ncar New Heart Foundation in ward 0.00 Work 


Drains |no44 in Kalaburagi city Started 


101 Storm Water \Construction of CC Drain Behind Mini Vidhansoudha in ward Work 
| Drains [no 49 in Kalaburagi city A Started 


Storm Water 
Drains 


[e) 
n 


Ne [೨ [- 


[=<] 
No] 


‘Ww 


Ks) ಮಿ 


No) 
No] 


100 
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115 


116 


Kalaburagi 


Sector Name 
Name 


Storm Water 
Drains 


Storm Water 
Drains 


Lightin 
Street 
Lightin 


Street 
Lighting 


Street 
Lighting 


Lighting 


Under 
Ground 
Drainage 
Under 
Ground 
Drainage 


Under 
Ground 
Drainage 


Under 
Ground 
Drainage 


Storm Water |Laying of Cover Slab near Chandrakanth Deshmukh house in 
Drains [Maka Layout in ward no 55 in Kalaburagi city 


Construction of CC Drain Opposite to Enfield Show Room 
Road in ward no 54 in Kalaburagi city 
Construction of CC Drain from Prabhu Gobbur house to 
Existing SWD in Harikrishna Nagar in ward no 55 in 
Kalaburagi city 


Extension of Street light Spans in Various Places in Kalaburagi 
Cit 


Providing Energy Saving Lighting Arrangement in Park at 
Akkamahadevi Colony opp Dr S S Hatti house W.No. 55 in 
Kalaburagi Cit 
Providing Energy Saving Lighting Arrangement in Park behind 
Santraswadi Bus Stand W.No. 44 in Kalaburagi Ci 
Providing Energy Saving Lighting Arrangement in Al-Qamar 
Garden Admak School M G Road W.No. 29 in 
Kalaburagi Ci 

Operation and Maintenance of 40 MLD STP SBR at 


Nandikoor Village 


a) Providing and laying of UGD line in Kabada Galli at ward no 
33 in Kalaburagi. Estimate Cost : 2.50 Lakhs b) Providing and 
laying of UGD line in Kanak Nagar at ward no 21 in 
Kalaburagi. Estimate Cost : 2.00 Lakhs c) Providing and laying 
of UGD line in Lal Hanuman to Kaveri Nagar road at ward no 
23 in Kalaburagi. Estimate Cost :3.00 Lakhs d) Providing and 
laying of UGD Chamber at Akbar Hussaini Masjid in ward no 
11 in Kalaburagi. Estimate Cost :2.00 Lakhs 


Providing and laying of UGD line in Devendrappa Yalagod 
house and Surrounding area of Lalgiri at ward no 35 in 
Kalaburagi 

Improvement of Manhole Chambers in Various places in 
Kalaburagi 


a) Providing and laying of UGD line in Masjid-E-lmam Hussain 
to Abbas Ali house at ward no 20 in Kalaburagi. Estimate Cost 
: 3.00 Lakhs b) Providing and laying of UGD line from Riyaz 
Ahmed house to Masjid-F-lmam Hussain at ward no 20 in 
Kalaburagi.Estimate Cost : 1.50 Lakhs c) Providing and laying 
of UGD line from Alauddin Patel house Masjid-E-lmam 
Hussain at ward no 20 in Kalaburagi. Estimate Cost : 1.20 
Lakhs d) Providing and laying of UGD line from Masjid-E- 
Imam Hussain to Rafeeq house {0 Abbas Ali house at ward no 
20 in Kalaburagi. Estimate Cost : 2.00 Lakhs 


Providing and laying of UGD line Devendrappa Yalagod house 
and Surrounding area of Lalagiri ward no 33 and Old Ganga 
Nagar area ward no 35 in Kalaburagi 


Shifting of Poles in Various places in Kalaburagi city 


4.72 


0.00 


6.27 Work 
Completed 


Work 
Started 


Rs. in lakhs 
xpenditu Work 


re Cos Status 
Completed 
Work 
ಜ್‌ 
Mel ¥--% 
Started 
| [| 
Completed 
Completed 


Work 
Completed 


Work 
Completed 


Work 
Started 


Work 
Completed 


Work 
Started 


2 


D- “—06-12-2021 Rs. in Lakhs 


Expenditu 


Yo| Town [Sector Name Work Name 
Name  reCost 


Under Providing UGD Connection to Siddharth Nagar MSK Mill at 0.00 
Ground |ward no 50 in Kalaburagi 
Drainage 
Bore well Recharging at various locations in kalaburagi city Work 
Supply |Rain water Harvesting Started 
Water Rain water Harvesting pits in Garden and Open places in 0.00 Under 
Supply |kalaburagi city Tender 
Process 
5 Percentage Reserved for Treatment of Grey water and re use Keli 
Supply Jas per DMA letter no 30340 DMA 83 DIVT 201920 Invited 
Improvement of open well for ground water Recharge near Ger 
Supply pujari Math ward no 3 Invited 
Improvement of open well for ground water Recharge in Badki LAE ¥ 
Suppl bowli grave yard ward no 16 Started 
Improvement of open well for ground water Recharge near Work 
Suppl payan grave yard ward no 15 | 


Work 
Completed 


Started 
Water Improvement of open well for ground water Recharge at Work 
Supply  |Mahadev nagar Gurupadappa wali house and near sulphalamath Started 
ward no 18 
Improvement of open well for ground water Recharge at Shaikh Fait 38 
Suppl Roza near corporator house ward no 18 Started 
126 | Kalaburagi Improvement of open well for ground water Recharge at 
Suppl Eshwarling temple Gurubasava nagar ward no 18 Started 
Water Improvement of open well for ground water Recharge at 0.00 Work 
Sidrameshwar nagar ncar V C Patil house ward no 18 Rall #8 
Water Improvement of open well for ground water Recharge at Aland Work 
Supply [colony near Amrutrao patil Ex Mayor Jakenemma temple ward Started 
Improvement of open well for ground water Recharge at Work 
Suppl Khajipura Masjid Shahabazar ward no 19 Started 


no 18 
Water Improvement of open well for ground water Recharge at Shaikh Work 
Supply |Roza Beside Tajuddin Baba house ward no 19 Started 


131 Improvement of open well for ground water Recharge Shaikh Mel ¥--¥ 
Supply |Deccan colony opp Madrasi house ward no 19 Started 
132 Improvement of open well for ground water Recharge at | 
Supply  |Shakkar Bowli near Naya Mohella Farooq house ward no 5 Started 
133 Improvement of open well for ground water Recharge at Khari bE 
Supply |bowli ward no 26 Started 
134 Water Improvement of open well for ground water Recharge at Rel EN 
Swastik nagar ward no 30 Started 
135 Water [Improvement of open well for ground water Recharge at Me ¥ 
136 Water Improvement of open well for ground water Recharge at Kale 
137 Water Improvement of open well for ground water Recharge near Mn F- 
Supply [Shahbazar Mahadev temple ward no 33 Started 
138 Water Improvement of open well for ground water Recharge at 0.00 Work 
Supply _ |Shahbazar Katgarpur Hanuman temple ward no 33: RN Started 
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Datc- 06-12-2021 Rs. in Lakhs 


S.No) Town [Sector Name Work Name Expenditu Work 
Name re Cost Status 
3 


139 
Started 
at Shahbazar Margamma Temple galli ward no 33 est cost 3 
Lakhs 


w Suppl Bahamani kote inside Khasa Bowli ward no 33 Started 
MEH amid fd 
Suppl Mill GDA Layout near Heerapur Circle ward no 38 
Suppl Opposite Hira Bibi Masjid Heerapur ward no 38 
Suppl Bavi near Tank bund at Sanjay Gandhi nagar ward no 6 
144 Water [Improvement of open well for ground water Recharge at 
Supply |Kurubara Galli Heerapur Ncar Rajkumar pujari Advocate house 
ward no 38 


145 W. Improvement of Open well for Ground water Recharge at 
Supply 


Gilki well Heerapur Harijanwada ward no 38 est cost 2.15 
146 | Kalaburagi Water Improvement of open well for ground water Recharge opposite Work 
Supply |Shankarling temple Heerapur ward no 38 Started 
147 ್ಗ 


A Improvement of open well for ground water Recharge at 
Aland Naka road parvati saw Mill ward no 33 est cost 3 Lakhs 
B Improvement of open well for ground water Recharge at 
Madan Talkies Chandra Mohan Land ward no 33 est cost 3 
Lakhs C Improvement of open well for ground water Recharge 


Walter 
Supply 


Recharge at Harijanwada Heerapur near Digsangi Ex corporator 
house ward no 38 est cost 3.20 Lakhs C A Improvement of 
Open well for Ground water Recharge at Harijanwada Heerapur 
near Sunil Digsangi house ward no 38 est cost 3.20 Lakhs 


Lakhas B A Improvement of Open well for Ground water 
Water [Improvement of Open well for Ground water Recharge at 


0.00 Work 
Supply |Kurubaragalli Heerapur Harijanwada Road ward no 38 in Started 
Kalaburgi 
Water a) Improvement of Open well for Ground water Recharge at X 
Supply |Harijanwada Heerapur Near Kalayani Mandir house at ward no 
38 in Kalaburgi, Estimate Cost 3.20 Lakhs b) 
Improvement of Open well for Ground water Recharge in 
Hiremath campus Heerapur ward no 38 in Kalaburgi, 
Estimate Cost 3.20 Lakhs c) Improvement of Open well for 
Ground water Recharge Near Park and Zoo Public garden ward 
no 43 in Kalaburgi Estimate Cost 2.00 Lakhs 
¥ Water Improvement of Open well for Ground water Recharge 
Supply [Opposite Guru Patil House KHB Colony Shanti Nagar ward no 
39 in Kalaburgi 
Water Improvement of Open well for Ground water Rechargc at 
Supply |Basawanagar Near Public Toilet w no 43 
Water Improvement of Open well for Ground water Recharge Near 
Supply [Gola Bunglow Garden ward no 45 
Water Improvement of Open well for Ground water Recharge at 
Supply  |Rajapur Badepur G.D.A near Yallamma temple ward no 46 in 
Kalaburgi 
153 Water Improvement of Open well for Ground water Recharge opposite 


Supply To Koranti Hanuman Temple ward no 48 in Kalaburtagi 


D- 06-12-2021 Rs. in Lakhs 


Town Sector Name Work Name Expenditu Work 
re Cost Status 


ಇ 
po 
© 


Name 
154 Water Improvement of open well for ground water Recharge at 0.00 Work 
Supply  |Rajugouda house near New Laxmi temple at Sanjay Gandhi Started 
nagar ward no 6 
100 


155 Improvement of Open well for Ground water Recharge at 0 Work 

Suppl N.G.0 Colony w no 50 in Kalaburagi. AIF 
156 Water |a) Improvement of Open well for Ground water Recharge at 

Supply |Tarfile 13th Cross Babu Jagjcevan Community Hall ward no 
53 in Kalaburagi Estimate Cost :2.05 Lakhs b) Improvement 
of Open well for Ground water Recharge at Rajapur village near 
Deva Hadpad house ward no 46 in Kalaburagi Estimate Cost 
:3.20 Lakhs c) Improvement of Open well for Ground water 
Recharge at Gubbi colony well ward no 45 in Kalaburagi 
Estimate Cost :3.S0Lakhs 


157 Improvement of Open well for Ground water Recharge at Work 
Suppl Tarfile 8th Cross Denkin Bhavi ward no 53 in Kalaburagi. hw Started 

158 Improvement of Open well for Ground water Recharge at KHB Kel F§ 
Suppl Akkamahadevi Colony ward no 55 in Kalaburagi. Started 

159 Water Improvement of Open well for Ground water Recharge at 
Supply |Bahamani Kote inside Patang Bowdi ward no 33 in 

Water [Improvement of Open well for Ground water Recharge at 

Supply  |Bahamani Kote inside Pari Bowdi ward no 33 in Kalaburagi. 


Kalaburagi. 
Improvement of Open well for Ground water Recharge a 
Bahamani Kote inside Pasha Bowdi ward no 33 in Kalaburagi 
162 Water 
Supply 
163 | Kalaburagi | Water 
Supply 


5| ತ್ವ 


Improvement of Open well for Ground water Recharge at 
Bahamani Kote inside Geckha Bowdi ward no 33 in 

Kalaburagi. 
Improvement of Open well for Ground water Recharge at 
Bahamani Kote inside Kakda Bowdi ward no 33 in Kalaburagi 


164 Water Improvement of Open well for Ground water Recharge at Work 
Supply |Bahamani Kote inside Kabutir Bowdi ward no 33 in Started 


Kalaburagi. 
A Improvement of open well for ground water Recharge at 
Ramathirth temple aland check post ward no 22 est cost 2 
Lakhs B Improvement of open well for ground water Recharge 
Beside Kori math ward no 36 est cost 2 Lakhs C Improvement 
of open well for ground water Recharge at Shah Hussaini Chilla 
Darga ward no 37 est cost 2 Lakhs D Improvement of open well 
for ground water Recharge Near Shetty complex ward no 18 est 


165 


Providing and Laying of 90/1 40mm dia HDPE line in Kailash 
Nagar ward no 19 in Kalaburagi 


167 Water Providing 20 HP Submersible Monoblock Pump @ Work 
Supply  |Shorgumbaz and old Filter bed in Kalaburagi Complcied 
168 Water Providing and fixing Capacitor at Bennctora Head work 5.00 Work 


169 Water Providing and fixing 325 DWT Pumpset at Bennetora Head 10.00 Work 
Completed 


Supply work 
170 Water Providing and fixing MCCB 630 TO 1000AMPS for 325HP 5.00 Work 

Supply [DWT Pumpset Bennetora Ileadwork § H | Complcted 
171 Water Providing and fixing of rain water Harvesting models in 0.00 Work 


MS _ Supply Mehboob Gulshan Garden in Kalaburagi | \ Started 


Rs. in Lakhs 


Work 
Status 


Date—06-1?-20°1 


Work Name Expenditu 


re Cost 


Providing and fixing of rain water Harvesting System to Govt 
Bulidings 
Improvement of open well for ground water Recharge at 
Hussain bowli at Naya Mohalla Near Haj committee ward no 10 


NEY 

174 Improvement of open well for ground water Recharge near Mel 
Suppl Miskeen Shah Darga ward no IS Started 
73 Improvement of open well for ground water Recharge at Kel #3 
Suppl Jalalwadi area ward no 15 Started 
Suppl area in ward no 15 


bol [sss] OO 
CO TS CN 
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Kalburgi AMRUT Works 


Amount in crore 


| Releases OO 


SHPSC Physical Financial 
R No.of Tender i § 
Sl.No Sector Project Name . approved progress in | progress in ULB Share 
projects sie Awarded cost % 


mW [3 


Total of Parks= 5 3.20 


3.06 
172.36 190.59 


| A Water [Providing WSS to Kalburgi city under AMRUT 100 123 
| Supply [to Kalaburagi City (Additional Grant) ' 
Providing 4th St UGD sch Phase-2 
2 | Sewerage | WICInE 4th tage UGD scheme (Phase-2) 1 156.8 174.8 100 156.09 109.76 47.07 
to Kalaburagi City 
Development of children friendly park at 
3 Parks SE wl Waa ek 1 0.80 0.75 100 0.84 
Akkamahadevi nagar 
ಷಿ | Parks Development of Park at Swastik nagar [om 100 0.91 
Parks Development of Park at Revanna sions] 1 0.37 0.37 100 0.31 0.92 
Baylis Development of children park at Mansabdar [0 0.58 100 0.58 
colony. 
3 bik Development of children park at 1 0.50 100 
Dhanavantry colony 


0.92 


Grand Total of Kalburgi = 7 171.52 120.64 51,67 


BE 
HB 
HB 


ks ನಿಬಂಜ “ 
ವಿಧಾನ ಸಭೆಯ ಸದಸ್ಯರಾದ ಶ್ರೀ.ಸುನೀಲ್‌ ವಲ್ಯಾಮರ್‌ ಇವರ ಪ್ರಶ್ನೆ ಸಂಖ್ಯೆ 2೦೭ (21೨) ಕ್ಲೆ ಅನುಬಂಥ- 
ಕಲಬುರ್ಗಿ ಮಹಾನಗರಪಾಕ್‌ | 


SUT W ಕಳೆದ ಮೂರು ವರ್ಷಗಳಲ್ಲ ಕೈಗೆತ್ತಿಕೊಳ್ಳಲಾದ ಕಾಮಗಾರಿಗಳ ಅನುಷ್ಠಾನದ ನವರ 
ಹ್‌ ಲವರ್ನ ಮಹಾನಗರ ನಾನಾಯದ್ರ ನಷ್ಟ 488 ಸಂಖ್ಯಯ ವೈಕ್ತಿಕ ತಷಾಐ ” 
ಶೌಚಾಲಯಗಳ | ನಿರ್ಮಾಣ ಮಾಡಲಾಗಿರುತ್ತದೆ. 
ನಿರ್ಮಾಣ 


ಲಕ್ಷಗಳ ಅನುದಾನದಟ್ಟ ಸಾರ್ವ ಜನಿಕರಣೆ ಸ್ವಚ್ಛ ಭಾರತ ಯೋಜನೆ ಬಣ್ಣ ಅರಿವು ಮೂಡಿಸುವ 
ಸಲುವಾಗಿ ಕರಪತ್ರ ಹಂಚಿಕೆ. ಬ್ಯಾನರ್‌ ಅಳವಡಿಕೆ. ಹಾಗೂ ಪ್ರಚಾರ ಮಾಡಲಾಗಿದೆ. ಸಾರ್ವಜನಿಕ 
ಸೇರುವ ಪ್ರದೇಶಗಳಾದ ಮಾರುಕಟ್ಟೆ. ಬಸ್‌ ಸ್ಥಾಫ್‌ ಮುಂತಾದ ಸ್ಥಳಗಳಲ್ಲ ಅರಿವು ಮೂಡಿಸುವ 


£3 


ಹಾಗೂ ಮುಂತಾದ ಕಾರ್ಯಕ್ರಮಗಳನ್ನು ಹಮ್ಮಿಕೊಳ್ಳಲಾಗಿದೆ 


| 1 ಸ್ವಚ್ಛ ಭಾ ಯೋಜನೆಯಡಿ ಘನತ್ಯಾಜ್ಯ ವಸ್ತು ನಿರ್ವಹಣೆಗೆ MOE a So 
| 3 ಘನತ್ಯಾಜ್ಯ ವಸ್ತು | ಕಾಮಗಾರಿಗಳನ್ನು ಕೈಗೆತ್ತಿಕೊಳ್ಳಲಾಗಿದ್ದು 1 ಸಿವಿಲ್‌ ಮತ್ತ 19 ವಾಹನ ಯಂತ್ರೋಪಕರಣಗಳ ಬರೀದಿ ' 
| ನಿರ್ವಹಣೆ ಕಾಮಗಾರಿಗಳು ಇದರ ಪೈಕಿ ಪೈಕಿ 6 ಕಾಮಗಾರಿಗಳು ಪೂರ್ಣಗೊಂಡಿದ್ದು ಉಳಕೆ 14 
ಕಾಮಗಾರಿಗಳು ಪೂರ್ಣಗೊಳ್ಳುವ ಹಂತದಲ್ಲರುತ್ತವೆ. 


RE ER 


sl 


Gulia MC Cpelslote 


(MAS - Specialy) 


\ | * 
Workwise Progress of SFC Drinking Water 2018-19 Report 


ಸ್ನ 


_ಔನಿಬಂನೆ - ಈ ೪ 


Rs, in Lakhs 


| S.No Town Name | Sector Name Estimate Cost 


Expenditure Cost 


pe fixing of single face motor Beside Ahemad nagar Mogal Garden Near Taher ali house 16 1.65 Work Completed 


Implementation of 160mm diameter HOPE pipeline Near Pashabai Gori bai house at Bilalabad 
Water Supply Govt schol 


Water Supply Implementation of 90mm diameter HDPE pipeline at Vaddar galli Bilalabad colony 


ಎ 


[0 


Kaladurag)i Water Supply 


Hl 


Kalaburagi 2 


nN - l 
PE fo | 


26 Work Completed 


.6 
3 Kalaburag; 1.5 Work Completed 


ks 


Kalaburagl Water Supply |Implementation of 90mm diameter HDPE pipeline at Taj Apartment Bare hills area 


| | 1.2 Work Completed 
| 
| ion of i ipel i Function hall 
5 | Kelsburegi Water Supply “= of 90mm diameter HOPE pipeline to the point Saba Function hall at Hagaraga Work Completed 
| i | ವನ 
| Kelaburagi | Water Supply Implementation of 90mm diameter HDPE pipeline Behind Habeeb Function hall from Pees llamic 


Work Completed 


school to Irfan house Garib nawaz colony at Azadpur Road 


Water Supply [Driling of Borewell & pump set in Jain Galli 


Supply and fixing of 1.5 HP submersible pumpset at W No. 46 Rajapur tilak Nagar near Amruth 
house 


| We Supply and fixing of 1.5 HP submersible pumpset at W No. 46 Rajapur colony near Nandi 
| [a] k 
| € | Kaiaburag’ | Water Supply Basaveshwar temp! 


~} 


Kalaburagi Work Completed | 


8 Kalaburagl Water Supply 


Work Completed 


0.7 


Work Completed 


1 i f 1 p i . 4 
| 1 Kalaburagi | Water Supply ಸ ರ್ಷೇಹ ಯ of 1.5 HP submersible pumpset at W No. 46 Rajapur colony near Dandapgool 


7 Work Completed | 


Oo 
ಬ 
as 


Supply and fixing of 1.5 HP submersible pumpset at W No. 46 Rajapur colony near Gagngubai 
waddar house 


12 Kalaburagi Water Supply |Providing and fixing of single face motor Beside Akbar Masjid Near Kalahuda Imran house 


Sinking of Borewell and supply and fixing of 1.5 HP submersible pumpset at near Dabarabad cross 
sium board block no 34 


| | j VY i I | i j 
14 Kalaburagi Water Supply . and fixing of 1.5 HP submersible pumpset at Sundar nagar colony backside Mysore Medical 


15 Kalaburagi Water Supply 


11 Kalaburagl Water Supply 


o 
~l 


| Work Completed 


1.65 Work Completed 


Kaiaburagi ! Water Supply 


6 Work Completed | 


por 
§ 


0.7 \ Work Completed 


fe) ಈ [) ¢ |e] ke) ಸ m 
Re fo 2 Rl ೪ ಬ Fl -» nN 
oO 
| 


RE 
[e) 
[4] 


Supply and fixing of 1.5 HP submersible pumpset at Brahampur near Hussaini Basha Darga 


1.05 Work Completed 


| 


೪ [3 


16 


17 
18 
19 


2 


0 
| 22 


23 


25 


26 


31 


Town Name 


Kalaburagi 


Sector Name 


Water Supply 


| 


Kalaburagi ; Water Supply 


Kalaburagi 


Water Supply 


Kalaburagi Water Supply 


K 
Kalaburag; 


Kalaburagi 


Kaiaburagi 
Kalaburagi 
Kalaburagi 
Kalaburagi 


Kalaburagi 


Kalaburagi 


alaburagi Water Supply 


Water Supply 


i Water Supply 
| Water Supply 
Water Supply 
Water Supply 


Water Supply 


Water Supply 


Workwise Progress of SFC Drinking Water 2018-19 Report 


Work Name 


Supply and fixing of 1.5 HP submersible pumpset at Borabai Nagar near Amba Bhavani Temple 


Supply and fixing of 1.5 HP submersible pumpset at W No. 47 near Ashok Guttedar house 

Supply and fixing of 1.5 HP submersible pumpset at W no. 42 Brahampur near Savheshan mandir 
Sinking of Borewell and supply and fixing of 1 5 HP submersible pumpset at W No. 38 Hirapur 
colony near Handagar agasi 

Supply and fixing of 1.5 HP submersible pumpset at W No. 54 Gabre layout garden 

Supply and fixing of 1.5 HP submersible pumpset at W No. 40 Borabai nagar waddar area near 
Bhadase house 

Water Supply Construction of RCC Cistern at W No. 55 Jaithirth Nagar 


Providing and fixing of single face motor Near Hamidudding Aktar house Macca Masjid at 
Basaveshwar Colony 


Sinking of Borewell and supply and fixing of 1.5 HP submersible pumpset at W No. 38 Biddaur 
colony Jadhav layout near Ambhabhavani Mandir 


Sinking of Borewell and supply and fixing of 1.5 HP submersible pumpset at W No. 1 Langar 
Hanuman near Koda Maduvara Mane 


Sinking of Borewell and supply and fixing of 1.5 HP submersible pumpset at Jagat Bhim Nagar 


Sinking of Borewell and supply and fixing of 1.5 HP submersible pumpset at W No. 34 near 
chandrakanth Auradkar 


Sinking of Borewell and supply and fixing of 1.5 HP submersible pumpset at W No. 13 Gareebi 
Nawaz colony 


Sinking of Borewell and supply and fixing of 1.5 HP submersible pumpset at W No. 13 Ahamad 
Nagar near Abudas Samudhani house 


Sinking of Borewell and supply and fixing of 1.5 HP submersible pumpset at W No. 25 Mendak Galli 


Estimate Cost 


0 


8: 
0.7 
0.7 
1.88 
0.7 
0.7 

.45 


0 


1.45 


1.55 


1.58 


1.65 


1.65 


Rs. in Lakhs 


Expenditure Cost 


0.7 


0.7 


0.7 


1.45 


1.55 


1.65 


1.65 


1.65 


Work Status 


Work Completed 


Work Completed 
Work Comoleted 
Work Completed 


Work Completed 


| Work Comoleted | 


| Work Comoieted 


Work Completed | 


Work Comoleted ; 


Work Completed 


Work Completed 
Work Completed , 


Work Completed | 


| | 
Work Completed 


Work Completed ! 


|! Work Completed 


Workwise Progress of SFC Drinking Water 2018-19 Report 


Rs. in Lakhs 


| | | No. 4 n 
| 48 Kotabursey Water Suuply pA of Borewell and supply and fixing of 1.5 HP submersible pumpset at W No. 45 Sundar ನರಾ ಮಾರಾ Work Completed 
\ 


E SO OE ಸ Borewell and supply and fixing of 1.5 HP submersible pumpset at W No. 48 ee 


53 | Kalaburagi \' Water Supply [Sinking of Borewell and supply and fixing of 1.5 HP submersible pumpset at Maktampur 1.55 Work Completed 


| inki | ing of 1.5 HP i 
| 54 Kelaburegi Water Supply ಹೊ ps and supply and fixing of 1.5 submersible pumpset at Chakkarkatta Hanuman 155 155 Work Completed 


4 Halabutag Water Supply Sinking of Boreweil and supply and fixing of 1.5 HP submersible pumpset at W No. 47 Police | 5 Work Completed 
| Quanlress 
55 | Kalaburag! Water Supply |Implementing a 50 mm diameter GI pipeline Near Patel Sab house at Maheboob Nagar Dee Work Comp! ested | 


ewel | 
57 Kalsbiutag Water Supply | and supply and fixing of 1.5 HP submersible pumpset at W No. 36 Samta colony 15 ' Work Comp'eted 
| 


| int f Borewell and ly and fixing of 1.5 HP submersible pumpset at W No. 22 Vivekanand 
inki | i 1.5 HP i } i 
' 5 Kulaburagi Water Supply ಘಾ ಭಾ and supply and fixing of 1.5 HP submersible pumpset at W No. 55 Old Jewargi NECN Work Completed 
| 
. . 
50 | Ral) Water Supply ಜಾ and fixing of 1.5 HP submersible pumpset at W No. 34 Branampur near Mahadevapoa Attur KK Work Compteted 
5 | Kalaburagi Water Supply ಸೋ. and laying 90 mm dia HDPE pipeline a: W No. 54 Ram Mandir near Grand Center | Work Completed 


inki ixi {1.5 HP ibl i ಗೆ 
52 Klabin Water Supply clap ro supply and fixing of 1.5 HP submersible pumpset at W No. 53 Taifile NECN Work Compieted 


| Kalaburagi | Water Supply |Supply and Repiace cable, valve, switch board and Pipeline at Existing Borewells 


[8)) 
) 


Work Comp eted | 


Kalaouragi Water Supply 


32 


33 


34 


35 


36 


37 


Workwise Progress of SFC Drinking Water 2018-19 Report 


Rs. in Lakhs 


Estimate Cost 


Sinking of Borewell and supply and fixing of 1.5 HP submersible pumpset at W No. 21 Raghavendra 


colony 165 
|! Kalapuragi Water Supply [Sinking of Borewell and supply and fixing of 1.5 HP submersible pumpset at W No. 5 Madina Colony 1.65 
| Kalaburagi : Water Supply |Providing and fixing of single face motor Near Govt schoo! at Abubakar coiony 1.65 
| 
| i I i ; i No. 4 Bi 
Kalaburag’ ‘ Water Supply Sinking of Borewell and supply and fixing of 1.5 HP submersible pumpset at W No. 4 Bilalabad 165 
| Colony 
| } 
| Kaiaburagi | Water Supply |suppiy and fixing of 1.5 HP submersible pumpset at W No. 54 Near Aliya Guest House 
i Sinking of Borewell and supply and fixing of 5 HP submersible pumpset at W No. 13 Rehamai 
Kaiaburagi | Water Supply Nagar near Meraj Masjid 2 
s Providing and laying 90 mm dia HDPE pipeline at W No. 13 Madina colony Taufeeq desai house 10 
Kalaburag: | Water Supply Knaja House 2 
Kaladuragi Water Supply |Providing and laying 90 mm dia HDPE pipeline at W No. 2 Jubera Masjid to Malkhed sab house 
Kalaburagi Water Supply [Providing and laying 90 mm dia HOPE pipeline at W No. 29 Usmaniya Colony KNZ function hall 2 
Kalaburag; | Water Supply |Providing and Fixing of 50 mm dia GI pipeline at Existing Borewells 2 


Kalaburagi 


Water Supoly [Providing and Fixing of 32 mm dia Gl pipeline at Existing Borewells 1 


Kalapurag; Water Supply [Providing and Fixing of 2.5 Sqmm Cable at Existing Borwells 1 


Kalaburagi | Water Supply 


Kalaburagi | Water Supply 


Kalaburagi 


Kalaburagi 


Water Supply |Implementing a 50 mm diameter GI pipeline Near Azeem Tailor house at Maheboob nagar 


Water Supply Shantkumar Khyama house 


0.81 


Supply and Fixing Panel board at Existing Borwells 


I 


Sinking of Borewell and supply and fixing of 1.5 HP submersible pumpset at W No. 43 near 155 


Sinking of Borewell and supply and fixing of 1.5 HP submersible pumpset at W No. 46 Rajapur 155 
waddargalii 


Expenditure Cost 


1.65 


1.65 


1.65 


1.65 


0.8 


1.55 


Work Status 


| Work Competed 


| Work Compieted | 


| Work Completed 
| Work Completed 
| Work Comoleted 


| Work Cemoleted 


| 
| Work Comoleted 


| Work Comoleted 
Work Completed 
| Wor Comoleted 
|! Work Completec 
Work Completed 
| Work Con-pleted 


| Work Completed 


| Work Completed ' 


Work Completed 


| S40 Town Name 
54 | Kalaburag: 
| 
| 85 | Kalaburagi 
—— 
| 68 Kalaburagi 
87 1 


Workwise Progress of SFC Drinking Water 2018-19 Report 


Rs. in Lakhs 


Sector Name Estimate Cost | Expenditure Cost Work Status 


Water Supply |Fleshing of Borewell Near Umer Masjid 1.1 Work Completed 
Water Supply |Providing and fixing of single face motor Clean the tubing well Near Ameen hotel at Santraswadi NN Work Completed 
0 


| 
Implementation of 40mm diameter HDPE pipeline and Implementing Cable & Stater to the point of 
ರಾ Py Mama Apartment at santraswadi 0.65 65 


86.01 | 860 | 


Work Completed 


CHIEF P OFFICER 
Urban Poverty Allevgtidn Managam: ~° "int 
Cirectorate of Municioal Administ. 4-i0n 
Bangaiore 


Workwise Progress of SFC Drinking Water 2019-20 Report 


S.No Meas Sector Name Estimate Expenditure Work Status 
Name Cost Cost 


§ es ನರದ 
| 


[9೨2 


[RN 
[$1] 


| 


Removing of Stuckup of Existing Borewells at 1 Syed Galli ward no 05 01 Nos 2 Sandal Gaili ward no 
27 01 Nos 3 Kaiahuda Roza area ward no 05 01 Nos Tota! 03 Nos 


Work 
Completed 


Kalaburagi Providing of 50 mm dia Gl Pipe line at Various locations in North assembly constituency area in 15 {5 Work 
Kalaburagi city 500 Mtrs Completed 
ee O/D Pipe at various iocation in North assembly constituency area in 075 0.75 ಸ 
ಹ್ಯಾ: Ha: oe existing Borewells at various location in North assembly constituency | | F.. 
| Kaladuragi | wae sy [Bum and fixing of 5 HP Submersible pump set at Umar colony in ward no 13 01 No 0.35 tie | 
Kaiaburagi | Wau soy [um of Erection of 1.5 HP Submersible pump set at Shanti nagar in ward no 39 0.75 0.75 ee | 
Kalabuagi Water Supply [Drilling and Sinking of borewell and pumpset at Maka layout in ward no 55 in Kalaburagi city. 1.55 
Kalsturigy Water Supply ee es of borewell and pumpset Behind Veertapashwi School Biddapur colony at ward no 115 c ಸ ed 
Kalaburag Water Supply ಹ್ಯಸ್ಯ of Borewell and fixing of pumset Near Khulfaye Rashidein masjid, Gharib nawaz Colony in ward 1.65 132 ಸ... 
Kalaburagi Water Suppiy [a Fr: BRE pumset Near Shaikh Chand sab rtd. Driver KSRTC surrounding at 1.33 fiat 
Kalibuieg Waar Supiily Re of Pumpset Near Iqbal Bicho house surrounding Ahmed Manzil. ಹ 
Rglbureg] Water Supply pg of Borewell and fixing of pumset SurroundingJamia Masjid raza-E Mustafa Ahmed nagar in ward 1.65 ..N 
Kaiaburagi Water Supply [Drilling of Borewell and fixing of pumset at maniyar Khabrastan, Ibrahim Qureshi in ward no.15. 1.27 Wiis 


Compieted 


Workwise Progress of SFC Drinking Water 2019-20 Report 


| Rs. in Lakhs 


] 


Town Estimate Expenditure 
Fe Huai PY Work Status | 


Drillingand Sinking of borewel! and Pumset near P.H Kulkarni House wanti Khana Brahampur in ward 


no 34 in Kalaburagi city. 1.55 
0.75 0.75 
0.75 0.75 


| 
| Kalaburagi 


Water Supply [Supply of Erection of 1.5 HP Submersible pump set at Hirapur ward no 38 0.75 0.75 
| 5 Kaladuragi Water Supply [Supply of Erection of 1.5 HP Submersible pump set at near Biigundi house Maktampur MNS 
| 
| 6 | Kalavurag: Water Supply 

ಷ Kalab g Water Suid Providing of 50 mm dia GI pipe line at various jocations in South assemble Constituency area in 

P nae 5 wea Kalaburagi city 250 Mtrs 
Providing 40 mm dia HDPE O/D pipe at various location in South assemoly Constituency area in 

| 6 | coamns | Water’‘Supply Kalaburagi city 500 Mtrs 

10 Kalaburag’ Water Supply Supply of fixing of 3 HP Submersible pump set near Mohammadi Masjid MSK Milt 
fe Water Supply [Supply of Erection of 1.5 HP Submersible pump set near KNZ Garden at Barey Hills ward no 29 pe 


13 Kalaburagi Water Supply |Supply of Erection of 5 HP Submersible pump set near Nazeer Quereshi house Mominpura ward no 26 be dk; 1.2 


Removing of Stuckup of existing Borewells at 1 Maktampur ward no 31 01 Nos 2 Borabai nagar ward no 
36 01 Nos 3 Bapu nagar ward no 45 01 Nos 4 Bharat Nagar Tanda Total 04 Nos 


Providing 2.5 sqmm Cable for existing Borewells at various locations in South assembly Constituency 
area in Kalaburagi city 900 Mtrs 


Supply and fixing of 5 HP Panel Box at Bapu Nagar ward no 45 01 Nos 


Work 
Comptetad 


Work 
Completed 


Work 
Completed 


Work 
Completed 


Work 
Compietec 


Work 
Completed 


Work 
Completed 


Work 
Compieted 


Work 
Completed 


Work 
Completed 


Work 
Compleiac 


Work 
Completed 


Work 
Comopleisd 


| S.No 


40 


Town 
Name 


Kalaburag:i 


Water Supply 


Workwise Progress of SFC Drinking Water 2019-20 Report 


rN 


Work Name 


Drilling and Sinking of borewe!l and pumpset Behind Aarathi Sharma Hospital Aaiwan-E-Shahi area at 
ward no 48 in Kalaburag: city. 


TOTAL 


CHIEF p 
Urban Poverty Allé 
Cirectorate of M 


| Estimate Expenditure 


Work 
50.48 42.37 


pe 
FFICER 

Management Unt, 
icipal Adnuaistration 7 


~~ 9atore ನ್‌ 


\ 


Workwise Progress of SFC Drinking Water 2019-20 Report 


Rs. in Lakhs 


p Town Estimate Expenditure 


\ 12 Drilling of Borewell and fixing of pumset Surrounding Masjid E-Asra in ward no.13. 1.65 1:27 ಮ d 
| 28 Drilling of Borewell and fixing of pumset Near Javeed Khan house GDA in ward no 45. 1.65 1.29 ನ್ಮ. 
| 29 Kalabu-agi | Water Supply [Drilling of Sorewell and fixing of pumpset Ibrahim Tod Phod house surrouding in ward no 21 1.27 N | 
| 30 oe ಾ ವ and pumpset near ishwar Temple Subhash Chowk Brahampur in ward 1.19 . 
| 3 Water Supply po pe ನ್ನ ಬೆ sy dh ನ ಎ Younus Ali house Idgah layout Near jameel. 165 1.27 ನ 
| 32 | (aiaburagi Water Supply ay ik pe fixing of pumset Near Abdul Sattar sab karigar Kirana store surrounding Khari 165 127 ಸಾ. 
| 3 | Kalaburag Waler Gupely pe of Borewel! and Erection of motor near Zaheda Appa Kirana Shop at Qamar Colony in ward 148 108 .. | 
34 ಲ ee ng and pumpset near Sucdheer Joshi House Samata Colony Brahampur in 155 125 ಸ... 
| 35 pn and pumpset Infornt of RTO Office Anjaneya Colony Brahampur in ward 156 1415 ಹ _ 
| 38 | Ralsbirici Water Supply “i and Sinking of borewell and pumpset Mukhtampur area Brahampur in ward no 30 in Kalaburagi 155 1.19 | po 
| 37 Kaiaburagi eg and Sinking of borewell and pumpset near Temple Gollar Colony in ward no 45 in Kalaburagi 115 ನ. & 


Work 


Drilling and Sinking of borewell and pumpset at Khubha oot in ward no 49 in Kalaburagi city. Completed 


39 | *alaburagi Water Supply 


SE CE 
( 
00 


Work 
Completed 


Drilling of Borewell and Erection of motor at Jaya nagar area in ward no 30 in Kalaburagi city. 


— 
Mm 
(4 
ಎ 
ಿ 
[4] 


Kaiaburagli 


Kalaburagi 


Kalaburagi 


Kalaburagl 


Ka'aburag! 


\ 


Water Supply 


Water Supply 


| Water Supply 


| Water Supply 


Workwise Progress of SFC Drinking Water 2020-21 Report 


Rs. in Lakhs 


Cost Cost 


Water Supply 


Supply and erection of 1.5 HP Submersible pump set at Vithal Nagar Khuba Plot near Eshwar 
Temple in Kalaburagi cilty - Under SFC Grants year 2020-21 South Assembly Constituency area 


Work Completed 


Supply and erection of 1.5 HP Submersible pump set at GDA colony near Yallamma Temple in 


7 
Kalaburagi cilty - Under SFC Grants year 2020-21 South Assembly Constituency area | 


5 
75 Work Competed 


Removing of Stuckup Existing Borewell at 1) Gulla Bowdi- 1 2) Langar Hanuman Nagar-1 No.s in 
Kalaburagi cilty - South Assembly Constituency area - Under SFC Grants year 2020-21 


Work Completed 


Providing of 50mm dia GI pipe lilne at various locations in South Assembly Constituency areas in 


Kalaburagi cilty - Under SFC Grants year 2020-21 0.6 


Work Comple:ed 


' 
0.7 


Providing 2.5 Sq.mm. Cable for existing Borewell at various locations in South Assembly 


4 | 
Constituency areas in Kalaburag; cilty - Under SFC Grants year 2020-21 Work Lpmpleted 


CHIEF P FFICER 
t'rban Poverty Aleviatién Management Unit 
ectorate 5 Monicinal Administer: 


R 


7] 


Workwise Progress of SFC Drinking Water 2020-21 Report 


Rs. in Lakhs | 


Estimate Expenditure 
Cost Work Status | 


§ A 


Drilling of Borewell and Fixing of Pumpset at Umar colony near Mahamoodiya Masjid ahmed nagar 


Colony 


Drilling of 150/165mm dia Borewell supply and Erection of 1.5 HP submersible pump set 
6 KalaDuragi Water Supply Sangameshwar colony 
4 KaiaDurag; Water Supply |Supply of 80mm dia Cl Sluice vaive 
| 8 | Kalaburagi Water Supply 
| 


in ward no 13 North constituency 5 ita a 
| 2 pe Borewell and Fixing of pumpset near Aziz Masjid Rahman colony ward no 13 North 1.75 Work Completed | 
cy | 

3 Kalaburagi Water Supply |Providing and laying of HDPE pipeline near Bilalabad colony in ward no 04 North constituency 1.25 iWork Competed 
Kataouragi | Water Supply ree Se ಕ ed at Firdous colony and Providing and Laying of Work Compeiec 

5 Kaiaburagi Drilling of 150/185mm dia Borewell supply and Erection 0% 1.5 HP Submersible pump set at CIB 18 48 Work Completed 


Work Completed 


— 
Oo ಸ wk 
mn 


Work Completed | 
| 


Wk ಗಾ 
yN [$2 [o) 


Providing and laying of 90mm dia PVC Pipeline at CB colony from Existing pipeline to Kattimani line 1.4 Work Compieted| 

| Providing and Laying of Water supply Pipe line from Idgna Layout to to Khaleel house via Shah ಕ | 

F ೇ 5 (f ಉ | 

| $ Kalan Water Supely | etgni Darga in Kalaburagi North Assembly Constituency- Under SFC Grants year 2020-21. ad ಸೆ pe Ors Completed 
| ನಷ } ಭಾ . | 

| _ y Providing and Laying of Water supply Pipe line from Idgha Layout to Knaieel house via Shah Jeelani _ ina 

| Welw Supply Darga in Kalaburagi North Assembly Constituency- Under SFC Grants year 2020-21. 1.68 Ke Work ornpietsd| 


Flushing of existing Borewell at ward no. 7 & Brahmpur in South Assembly Constituency areas in 
Kalaburag cilty - Under SFC Grants year 2020-21 


Kaladuragi Water Supply 


Wor Corroletec| 


[e] 
o 
u 


Estimate for Supply and erection of 1.5 HP Submersible Pump set at Old Raghvendra Colony near 


H \ [ po pe 
Kalaouragi Water Supply Temple in Kalaburagi cilty - Under SFC Grants year 2020-21 South Assembly Constituency area 0.1 ೪೫ Wonk Suinpidled 


Supply and erection of 1.5 HP Submersible pump set at Brahrnpur near Gopal rao Akka Manchi 
house in Kalaburagi cilty - Under SFC Grants year 2020-21 South Assembly Constituency area 


13 Kaiaouragi | Water Supply 0.75 0.75 Work Comoleted 


| 
| 


S.No | Town Name 


18 


19 


20 


21 


22 


23 


24 


Workwise Progress of SFC Special Grants 2019-20 Report 


Rs. in Lakhs | | 


Estimate Expenditure § | 


} i ; ; x | 
Kalaburagi | Ribas us of CC Road from Jyoti Teacher house to Kishor Mashal house Ghabre layout at ward | Work Started | 
| Kalaburagi | Reade NN of CC Road from Baburao Dore house to Kishor Mashal house Ghabre layout at ward 323 Wil Completec | 
| 

Kalaburagi | Bikade Construction of CC Road from pramod Desai house to Vijaykumar house via Sanju chikotar house 


mohan nagar at ward no 54 


ವಾಸ 
28.37 [Work Completed 


Kalapuragi 


Cons 


truction of road to Left and Right side of Akkamahadevi colony Near High court at ward no 55 


Kaladuragi | Roads Construction of Interna! CC Road at Rammayya layout near High court at ward no 38 25 17.91 Work Comoleted 
Kalaburag | Roads Construction of Internal roads CC Road at New Maka Layout at ward no 55 21.93 Work Comoleted | 
|| 

t 

Kalaburagi | Roads Construction of Internal CC Road at Harikrishna nagar at ward no 55 8 Work Completed | 
_ 

| 

Kalaburagi Construction of CC Road from Srinivas sidramappa house to Veerpakshayya Hiremat housing 0 Work Completed | 
board colony at ward no 54 | 

— 

Kalaburag; Improvement of Internal roads at Timmapuri Layout at ward no 55 7.85 Work Completed 

Kaladuragi Construction of Internal roads of Oza Layout Ring road 14.64 Work Stafted 


Improvement of Construction CC Road behin 
Mandal 


A F ion Hall i ) 
Kalaburagi Rede d Sapna Function Hall and surrounding Ayesh Mahila 


| 


A Construction of CC Road and Drain of Yousuf sab house to Minority Hostel near Nala at ward no 
13 B Construction of CC Road and Drain f 50 2184 Work Comp ಆ! | 
| | 
| | 
astern! 


Kalapuragi | Roads 


EE 


[AN 


[$1] 


9 


Workwise Progress of SFC Special Grants 2019-20 Report 


Rs. in Lakhs 


Estimate Expenditure 
Town Name Sector Name Work Name P Work Status 
Cost Cost 
Kalaburagi Buildings Construction of Community Hall in front of Basaveshwar temple at Kapnoor ward no 32 Revised ME Work Completed 


action plan dtd 07.03.2020 


Construction of Community hall opp Fatima Masjid at Taj nagar ward no 1 Revised action plan dtd 
07.03.2020 


Kalaburagi Buildings Improvement of National cnowk circle Revised action dated 20 11 2020 


Work Stared 


Kalaburagi Burial Ground 


Burial Ground 


Kalaburagi Burial Ground Construction of compound wall of Gold Rose school back side khabrastan at ward no 02 


Kaladuragi | sn Grne [rancor of jamat E Quesh Bade Quresh Yadulla colony 
| 
|  Kalaburagi Burial Ground |Construction of compound wall of Bachon ka Khabrastan near Nana Hazrat darga ward no 35 


Kalaouragi 


Improvement of Sultan Feroz shah Bahamani Khabrastan Taj Nagar at ward no 01 


Construction of Compound wall and Improvement of Grave yard of Madiga Samaj behind RTO 
office 


Kelaburagi 


Burial Ground |Improvement of Khankha E Banda Nawaz Shahabazar Naka Khabrastan at ward no 19 


Parks and 
Gardens 


Kalaburagi Improvement of Park at Nousheen colony Afnan layout at ward no 02 Work Competed 


Parks and 
Gardens 


Roads 


Proposed conceptual Lake front development of Sharanbasaveshwar Lake City Corporation 


Kalaburagi Kalaburagi 


Construction of Internal Roads at Varadha nagar and Chamudeshwari colony at ward no 55 


Construction of CC Road Purushotam house to Dilip Gokale house via Jyoti Teacher house 


So 
ಜಾ Ghabre layout at ward no 54 


Work Completed 


KATA 


40 


41 


Workwise Progress of SFC Special Grants 2019-20 Report 


Rs. in Lakhs | 


Cost Cost 


Kalaburagi Water Supply ಇ of 500mtr 90mm dia HDPE pipeline from Yadullah colony to payan at ward no 14 and 15 


| 
| 
15 15 Work Completed 
1700 347.04 


CHIEF 
Urban Poverty A tion Managemen Ur; 
Cirectorate of Municica ASME YU 

Bat ಸ್ರ 


Laying of 500mtr 90mm dia HOPE pipeline New Gunj colony Bank colony and Noor Bagh and 
Nausheen colony ward no 4 9 15 and 2 


Kalaburagi Water Supply 


Kalaburagi Water Supply |Laying of 300rmtr 63mm Gl Pipeline at Housing board at ward no 09 02 and Zam Zam Colony Work Completed 


Kalaburag! | Water Supply |Laying of 90mm HDPE Pipeline from Prince Function Hall to behind Jasmine schoo! 300f Work Competed 


Kalaburagi Water Supply |Laying of 90mm HDPE from Gulshan E Arafath colony to Hagarga Road 300ft Work Completed 


Kalaburagi 


Kalaburagi 


Kalaburag: 


Kalaburag; 


| 30 Kalaburagi 
| 31 Kalaburag’ 
| 32 | Kalaourag’ 
| 33 | Kalaburag) 
WN 

| 34 Kalaourag; 
| 

| 35 Kaiaburag!i 
| 36 Kalaburagi 
; 37 | Kalapuragl 
| 38 Kaliapuragi 


Roads 


Roads 


Roads 


Roads 


Storm Water 
Drains 


Street Lighting 


Street Lighting 


Street Lighting 


Water Supply 


Water Supply 


Workwise Progress of SFC Special Grants 2019-20 Report 


po 


Rs. in Lakhs 


Construction of CC Road from Khaja Hussain house to Hanmanth pujari house at Vidya nagar 
ward no 41 


Construction of CC Road Bushra Maternity Hospital to Via Rizwan Bhai house to Dr Mubin house 
ward no 28 


UE 13.18 Work Completed 
\ 

14 Work Completed | 

| 

| 

25 Work Completed 

ye SRE | 
19.6 Work Completed 


| Work Compieted | 


Construction of CC Road and Drain from Lokhandwala nouse to Dr Basheer house to Masabdar 
Layout 


Construction of CC Road and Drain from Hirapur main road Opposite Amba Bhavani Temple to 
Shivanand Chincholi house via Santosh Badadal in Hirapur at ward 0 38 


Construction of CC Road from Hirapur main road to Iranna Suntanoor house via Nandikur Hospital 
at ward no 38 


Construction of CC Road from Padmakar Gachinmani house to Shanmukappa Uppin house NGOs 
colony at ward no 54 


Construction of Internal Roads at Prashant nagar at ward no 46 


Construction of CC Drain and road from Maharaj Bhai Doordarshan house via Jeena Bhai nouse 
Chunna Bhati at ward no 13 Revised action plan did 07.03.2020 


ಲ 


Supplying of clamps for replacing Damaged SV TL MH CFL and LED fittings Clamps in various 


Nork Comoplel 
wards in kalaburagi city Revised action plan dtd 16.01.2020 SVS OMS 


Suppiying and fixing street lights poles from National chowk to KBN Darga Back Gate Via payan 


4 . Worx Staned 
Road Revised action plan dtd 16.01.2020 ಸವಿ ಇಗ 


| 
Wi GEN 
[| 


Supplying and fixing street lights poles from Raymond shop to public toilet in super market Revised 
action plan dtd 16.01.2020 


Laying of 200mm dia and 90mm dia HDPE pipeline at New Rehman nagar and Zubair Extension 


; 5 Work Como1eted | 
area at ward no 13 and 2 kalaburagi 4 ics 


Laying of 200mm dia and 160mm dia HDPE pipeline from Mohd Rafi chowk to khaja colony 


| 
_ R W c 
Madina colony Taram Gally and Surrounding at ward no 2 11 and 05 _ Lope 


| 1 


ಲು 


[67] 


10 


11 


13 


Town Name 


Kalaburagi 


Kalaburagi 


Kalaburagi 


Kalaburagi 


Kalaburagi 


Kalapuragi 


Kalaburagi 


Kalaburagi 


Kalaburagi 


Kalaburagi 


Kalaburagi 


Kalaburagi 


Kalaburagi 


Sector Name 


Buildings 


Buildings 


Buildings 


Buildings 


Buildings 


Burial Ground 


Burial Ground [Construction of compound wall around Rajeev Gandhi community Hall at ward no 07 


Other Works 


Other Works 


Other Works 


Other Works 


Other Works 


Other Works 


Workwise Progress of SFC UNTIED 2018-19 Report 


Improvement of Valmiki Bhavan at w no 44 


Repair of Lambani Hostel at Vidhya Vardhal sangh opp Vijay vidhyalaya 


Construction of Maharshi Walmeki Bhavan at Sanjay Gandhi Nagar w no 06 


Construction of compound wall around the BT Lalita naik SC ST Hostel for girls ward no 23 


Construction of Toilet B T Lalita naik SC ST hostel for Girls at ward no 23 


swachh Bharat mision IHHL 


Amount Reserved for Indira Canteen Food Supply 
Amount reserve for IHHL 


Amount Reserve for IHHL 


Spoken English Training for Scheduled Castes and 
08.02.2017 


Amount Reserved for payment of outsource pourakarmika 


Construction of Compound wall around the community hall at New Bhuvi Galli w no 17 


Scheduled Tribes Modified Action plan dtd 


Rs. in Lakhs 


Estimate 
Cost 


394.69 


Expenditure 
Cost 


16.82 


405 


4.39 


3.49 


29.65 


po 
[te) 
[ 


394.69 


192.22 


Work Status | 


Work 
Completed 


Work 
Completed 


Work | 


Completed 


Work 
Completed 


Work 
Completed 


Work 
Completed 
Work 
Completed 
Work 
Completed 
Work 
Completed 


Work 
Completed 


Work 
Completed 


Work 
Completed 


Work Staned 


Workwise Progress of SFC UNTIED 2018-19 Report 


py 


Rs. in Lakhs | 


CTS SMS SS 
Cost Cost 


Kalaburagi Other Works 


Occ 


Providing uniforms (saris) for Contract PK womens Modified Action plan dtd 08.02.2017 Work Started | 


Process 


Providing Solar Water Heaters to the hostels of the Social Welfare Department in the city Action 
plan dtd 08.02.2017 


Providing sports equipment to hostels within the citys social welfare department Action plan dtd 
08.02.2017 


Providing Napkin Burner Electrical Machine to hostels within the citys Department of Social Welfare 
Action plan dtd 08.02.2017 


Providing Table and Benches to Sahara Social Awareness and Human Action organization School 


Work | 
for Mentally retarded Childrens Revised action plan dtd 03.06.2020 


Completed | 


PUC/ BASED ON EMPLOYER/DIPLOMA PER STUDENT RS.4500 TOTAL 4 STUDENTS 0.18 Es ಸ | 
BA/BSC/B.COM/OTHER GRADUATE PER STUDENT RS.6000 TOTAL 4 STUDENTS 0.24 0.18 bi | 
MAIMSCIMCOM/MSW/MCA/BE PER STUDENT RS 15000 TOTAL 2 STUDENTS 0.3 | 0.3 end d | 
PHD/POST DOCTOR PER STUDENT RS. 30000 TOTAL 2 STUDENTS | 0s | 0 ನ. d 
ee ear studying in MBBS / BE / for Providing subsidy up to 50000 / - (not just us 
Kalaburagi Other Works Solar Water Hiter for South Bharati Dup and Dum Educational! Society (Siddharth Dip High School) 1.36 ಧು wu. 


Audio Miter for South Bharati Dup and Dum Education Society (Siddharth Dip High School) 


Kalaburagi Other Works 


Work | 
Kalaburagi Other Works 


Work | 


Dinning Table for South Bharati Dup and Dum Education Society (Siddharth Dip High School) 


S.No | Town Name 


28 


30 


31 


32 


35 


36 


37 


| Kalaburagi 


Kalaburagi 


Kalaburagi 


Kalaburagi 


Kalaburagi 


Sector Name 


Other Works 


Other Works 


Other Works 


Other Works 


Other Works 


Other Works 


Kalaburagi 
Kalaburagi 
Kalaburagi 
|  Kalaburagi 


Kalaburagi 


Other Works 


Other Works 


Other Works 


Other Works 


Other Works 


Other Works 


Workwise Progress of SFC UNTIED 201 8-19 Report 


G 


overnment Name Life Insurance Annual Premium installment of Health Plan Rs. Only 75000 / - 
will be required to pay the beneficiaries life insurance to the beneficiaries and pay for the name of 
the LIC (Mahatma Gandhi leprosy in Ward No.22 Ashraya Colony Alan Road, Artisan (29 
beneficiaries) 


Government Name Life Insurance Annual Premium installment of Health Plan Rs. Only 75000 / - 
will be required to pay the beneficiaries life insurance to the beneficiaries and pay for the name of 
the LIC (Mahatma Gandhi leprosy in Ward No.22 Ashraya Colony Alan Road, Artisan (25 


PUC/ BASED ON EMPLOYER/DIPLOMA PER STUDENT RS.4500 TOTAL 34 STUDENTS 
SSLC PER STUDENT RS. 3000 TOTAL 30 STUDENT 
BA/BSC/B.COMIOTHER GRADUATE PER STUDENT RS.6000 TOTAL 35 STUDENTS 
MAIMSCIMCOMIMSWMCA/BE PER STUDENT RS 15000 TOTAL 34 STUDENTS 
MBBS/BDS/IMTECH/IMS/MDIME PER STUDENT RS 25000 TOTAL 15 STUDENTS 


PHDIPOST DOCTOR PER STUDENT RS. 30000 TOTAL 16 STUDENTS 


participated: 1) National level Rs. 50.000 2) State level Rs. 3) District level Rs. 10.000 4) Taluk 
Level Rs. 5000 


Win 1) National level Rs. 50.000 2 
5000 


) State level Rs. 3) District level Rs. 10.000 4) Taluk Level Rs. 


Providing Scholarship and supporting amount for technical & Non technical students who are 
studying in various stages of degree Revised action plan dtd 03.06.2020 


Purchase of Laptop Any Degree Student for PKs Childrens 


Work Status 


Work Stared 


Work Started 


Work Started 


Work Started 


1.75 


Work Staned 


Work 
Completed 


Work 
Completed 


Work 
Completed 


Workwise Progress of SFC UNTIED 2018-19 Report 


Rs. in Lakhs 


| Cost Cost 


39 | Kalaouragi 

42 Other Works 

| 
45 Kalaburag! Other Works 

| 47 Other Works 


Providing supporting amount for permanent and contract basis PK’s to purchase the Open site 
Revised action plan dtd 03.06.2020 


Sapai karmacharias compensation subsidy for civic workers in the sewer cleared and in case of 
accidental contact 


Subsidy to establish a small Business for Pourakarmikas Childrens (through bank) 


Subsidy for purchasing and uniform purchasing of Pourkarmikas (Afran for men and saree and 
afran for women) 


Jayanthi for Ambedkar / Babu Jagajeevan Ram 


Subsidy to establish a small Business (through bank) 


Subsidy (Controller) for Competitors in Games 


The Health Checkup Program for all Pourakarmikas (for women and men) 


Sapai karmacharias compensation subsidy for Pourakarmikas in the sewer cleared and in case of 
accidental contact 


Valmiki Jayanti other Jayanthi 


Subsidy to establish a small Business (through bank) 


Subsidy (Controller) for Competitors in Games 


The Health Checkup Program for all Pourakarmikas (for women and men) 


HB 
[9] 


7 


Work Status | 


Work Started | 
| 
Work Stated | 


Work Staned 


Work Started 


Work | 
Completec | 


Work | 
Completed | 


Work | 
Completed 


Work | 
Completed 


Work 
Completed 


Work Siarec 
Work Sianec 


Work Staned 


Workwise Progress of SFC UNTIED 201 8-19 Report 


Rs. in Lakhs 
LL 


| S.No Town Name | Sector Name Estimate Expenditure Work Status 
| Cost Cost 
| | 


52 | Kalaburagi | Other Works (SC) subsidy for students studying in any degree Work Started 


| 


Work 
Completed 


Improvement of road opposite to campbell school ward no 50 


| 53 | Kalaburagi Roads 


| ಭು 


Work 


CC Road and Drain from Ramappa Bajantri house to Ramu Bhajangri house at w no 31 Completed 


1.95 


CC Road from Hanuman temple to Mahadev Bhajantri house at w no 31 2.16 Work 


Completed 


| Work 
| 56 CC Road Veeresh Dr house to PSI house at Veeresh nagar w no 47 Completed 
57 Kaiaburagi Roads Construction CC Road from Jaffarabad road to Ashraya colony w no 22 3.41 Wok 
| Completed 
| 
58 | Kalaburagi Roads Formation of CC Road from Kshetrapati house to Deepak kale house at KSRTC atwno55 3.52 d 
| 


Work 


CC Road from Lingappa house to KS Bandhu house at w no 50 


Completed 


Work 


444 Completed 


§ 
ke 


4p 
Vv 
Re 


4 : Work 
61 Kalaburagi Improvement of CC Road at Kantha Layout w no 50 [| Completed 
82 Kalaburagi Roads CC Road from Sunil kalmapur house via Raju house to Tukaram house at Bharat nagar tanda at 293 Work 
| ward no 45 Completed 
| 63 | Kalaburagi CC Road and Drain from Chandan house to shivkumar house at Gullabowdi at ward no 48 Wi 2.72 ಹ d 
| 54 Kalaburagi Roads CC Road from Rambabu house to subhash house w no 47 
Completed 


| Workwise Progress of SFC UNTIED 2018-19 Report 


Ka | 


Rs. in Lakhs | 


Work Means Estimate Expenditure | yor Status | 
Cost Cost 


Town Name 


Kalaouragi Roads Construction of CC Road at New Ghatge Layout w no 50 4.42 White | 
Completed | 
Kalaburagi CC Road from Hanmanth Rampure house to Kashinath house Kanta colony 5 4.84 ew d 


CC Road from Dore Galli to pinku shreemanth house at w no 08 


67 | Kalaburagi 
DEI 


| 
Work | 
¥ ಸೈಫಿ Completed | 
4 Work | 
Compieied 

Work 

Work 
Work | 
Work | 


Improvement of road infront of Maharshi walmeki Bhavan in KUDA Layout ward no 23 


CC Road and CC Drain from Pandit Chavan police house to Kumar house at w no 07 


CC Road from Nagaraj Kattimani house to Prakash Devadurg house at Valmiki nagar at w no 35 


Construction of CC Road at New Ghatge Layout w no 50 


Improvement of Road from Aland road to Bhovi waddar samaz grave yard in ward no 22 


73 Storm Water Construction of CC Drain and road and Drilling of Bore well and Errection of Solar light at w no 05 bak, 464 Work | 
Drains Bheem nagar Completed | 

74 iy CC Drain from Mareppa house to saibanna house w no 01 3.85 pe d 
75 i CC Drain from Gnanamitra house to Tulsi house Gullabowdi at w no 48 Reed 
76 | soon | ST | Construction of C Drain at Harlayya samja w no 11 KE 3.24 c Ribs d | 
| Tt Kalaburagi a tr Providing CC Drain Near SC wada at Lalgeri at w no 33 3.2 Gad | 


Workwise Progress of SFC UNTIED 2018-19 Report 


Rs. in Lakhs 


| S.No | Town Name | Sector Name Work Name Re 


Expenditure 


Work Status 


Kalaburagi Water Supply Work | 


Completed | 


Work 
Completed 


Work 
Completed 


Drilling of Borewell and Fixing of Motor at MSK Mill Quarters and Ashok Nagar w no 37 


Ered 

| A Storm Water X . Work 
783 Kalaburagi CC Drain opp BT Lalita naik SC ST Hostel at KUDA Layout ward no 23 | Completed 

| 79 Kaiaburagi Water Suppl Drilli fB Il at Yall Hj le at 35 1.49 Work 
alaburagi ater Supply rilling of Borewell at Yallamma Temple at w no Completed 

| | 

| 80 Kalaburagi Water Supply |Drilling of Borewell and submersiable motor cistern tank at Hanuman Nagar w no 52 WN 2.68 a d 

| F ಕ A _ W ನ Work 
| 81 Kalaburagi Water Supply [Drilling of Borewell with Motor and pipeline Ramaji Nagar Grave Yard at w no 13 1.71 1.36 Comslatsd 


N 
pe 


83 Kalaburagi Water Supply [Drilling of Borewell at various place at Ramji nagar at w no 12 


0 
[07 


- 


| 84 Kalaburagi Water Supply Drilling of Borewell with Motar at Basava nagar at w no 39 


pS 


MN 
po 
ತಾತ: 


6 


© 
ಹ 
[©] 
[fe] 


85 Kalaburagi Water Supply Work 


Completed 


Sinking of Borewells and Submersible pumps at ward 24 


| 86 Kalaburagi Water Supply pe 


Completed 


Providing & Laying Gl Pipe line at ward no 19 


Drilling of Borewells and Fixing of Single/Three Phase in Ward No"s 31 ,44,47,50,51,52,53,54 and 


87 Kalaburagi Water Supply 55 in Kalaburagi City 


1023 Work 


Completed 


1029.9098 


_ Drilling of Borewells and Fixing of Single/Three Phase in Ward No™"'s 33,35,36,37,39 and 41 in Work 
88 Kalaburagi Water Supply Kalaburagi City. 8.34 Completed 
— 
89 | Kalaburagi Water Supply |Drilling Borewell and Motor fixing at w no 5 16 10 52 13 09 24 25 26 39 Near Madina Masjid 20.31 15.57 ರಘ 
Providing and fixing sumbersible motor cistern and sinking of Borewell near zaheda be house and Work 
I . 
ಇ Kaleburagi Water Supply khasim sab and Ramzan patel house and shamsuddin house in Taj nagar ward no 01 ೩1 Completed 


I 


[48 


Town Name 


Kalaburagi 
Kalaburagi 
Kalaburagi 
Kaiaburagi 
Kalaburagi 


Kalaburagi 


| Kalaburagi 
| Kalaburagi 


Kalaburagi 


Kalaburagi 


Kalaburagi 


Kalaburagi 


Burial Ground 
Other Works 
Other Works 

Otner Works 
Other Works 
Other Works 


Other Works 


Other Works 
Other Works 


Workwise Progress of SFC UNTIED 2019-20 


i 


Report 


Balance work for Improvement of Compound wall in KMP Vehicle section ward no 33 Saving 


amount action plan dtd 08.03.2021 


Construction of toilet and bathroom Mah 
No 22 


Amount Reserved for KUIDFC 10 contribution toward NKUSIP 


Amount Reserved for KUIDFC 


Amount Reserved for SWM Labour Except PK 


Amount Reserved for Indira Canteen 


For disabled beneficiaries who wish to sta a small business with a bank loan 50 P 
the project cost or Rs 50000 per beneficiary for a total of 7 beneficiaries 


In order to implant physiotherapy for deaf children 


Supply of Bench and Table for Disabled Schools 


SSLC and ITI per student Rs 3000 Total 20 Student 


Water Supply Machines Supplied to Girls" School of Housing of Ambubai Andamakkala Boys 
(Opp Sunder Nagar Government Hospital) 


Table and Chairs for South Bharati Dup and Dum Education Society (Siddharth Dip High School) 


atma Gandhi leprosy Ashraya Colony Aland road at Ward 


ercentage of 


Estimate Cost 


ಲು 
pS 


15.72 


pe 


198.83 


Expenditure Cost 


1.07 


100 


100 


100 


ಿ 
0 
| 


Work Status 


Work Started 


Work Completed 


Work Completed 


Work Completed 


Work Completed 


Work Completed 


Work Completed 


Work Completed 


Work Completed 


Work Started 


Work Completec 


Work Started 


Workwise Progress of SFC UNTIED 2019-20 Report 


Rs. in Lakhs 


072 [| Wk Sted 


13 Kalaburagi Other Works 


14 Kalaburagi Other Works 


15 Other Works |MA MSC MCOM MSW MCA BE Per Student Rs 15000 Total 09 Student 


PUC JOC PARA Medical Ded CPed per student Rs 4500 Total 16 Student 


BA BSC B COM OTHER GRADUATE Per Student Rs 6000 Total 10 Student 


Electrical Repair and Building Repair works to Govt Mentally Disabled Girls school opp Nirmithi 
kendra aland check post in kalaburagi 


1.35 0.3 Work Completed 
16 ನ್ಯ ಹ of Laptop Only for Gifled Students studying MBBS BE Per Student 50000 Total 4 | 05 | Work Completed 
Philanthropy Research Allowance for PHD MPhil Research Students 0.45 0 | Work Started 
8 


3.5 3.11 | Work Completed 


1 \ Kalaburagi Other Works 


“9 Kalaburagi Other Works Beneficiaries who wish to start a small business with a bank loan will have to pay a percentage of 


the project cost. 50 or 50 per beneficiary. 50,000 / - for a total of 7 beneficiaries 


20 Kalaburagi Other Works |SSLC and ITI per student Rs 3000 Total 20 Student 


| 
3.5 Work Compieted 


21 Kalaburagi Other Works |PUC JOC PARA Medical Ded CPed per student Rs 4500 Total 20 Student 


| 


2 Kalaburagi Other Works 


2 

| 
23 | Kalaburagi | Other Works 
24 | Kalaburagi Other Works 


BA BSC B COM BED BPED Per Student Rs 6000 Total 20 Student 


MA MSC MCOM MSW MCA BE Per Student Rs 15000 Total 10 Student 


MBBS BDS MTECH MS MD ME Per Student Rs 25000 Total 6 Student 


Workwise Progress of SFC UNTIED 2019-20 Report 


& 

| 

| 25 Other Works |MED MPED Per Student Rs 9000 Total 6 Student 
| 26 Other Works 

| 

i | Kataburagi Other Works 


| 28. | aati 


Expenditure Cost Work Status 


Work Started 


Purchase of Laptop Only for Gifted Students studying MBBS BE Per Student 50000 Total 5 


Students Work Completed 


N 
[2 


Philanthropy Research Allowance for PHD MPhil Research Students Work Started 


Supplying and instalation of solar water heater to Ambubai blind girls hostels 1.61 Work Completed 


29 | Kalaburagi Improvement of Christian Community hall 4th cross Tarfail at ward no 48 


Work Completed 


Kalaburagi Roads CC Drain with Slab from Shaik Sharmath house W.No. 27 | Work Completed 

| A Improvement of CC Road from Dr Raja Sangram house to Rathode house & appa saheb house to 
| ಈ Kaaburagi Mehta house at ward no 51 Werk Goripiatad 
| 32 | Kalaburagi Roads Improvement of Road from Ibrahim house to Towards PNT Road WN 3.44 Work Completed 

| . Improvement of CC Road from patel house to Ismail saheb house in Rahmet nagar and 

| 33 Kalaburagi Chakavati house to Kulkarni house Mohan Nagar at ward no 54 Work Completed 
34 | Kalaburagi Roads Construction of CC Road from Hugar house to Ring road at ward no 55 | Work Completed 
35 Kalaburagi pn of CC Road from Mahemood house to Wahid house behind Madina majeed at ward | Work Completed 


36 Kalaburag; Roads 


Work Completed 


| Workwise Progress of SFC UNTIED 2019-20 Report 


4 


CC Road and Drain from Mallikarjun Sirimani to Kapil Dastapur W.No.8 


Improvement of CC Road from Rayappa Yeri house fo Shantlingeshwar Temple at W.No. 
17 


Improvement of CC Road from Hanuman house to Near Margamma temple in Maktampur at ward 
no 31 


. Construction of CC road & Drain from Bhavanna Conductor house to Hagur house at Bhavani 

೬1 Kalaburagi Reeds Construction of CC Road from Sanjeev karvee house to swamy kirana shop at Sanjay Gandhi 457 | Work Completed 
Nagar at ward no 06 

೬2 Kalaburagi Ronde Construction of CC Road & drain from Pujari house to Shivraj photo studio and Adaki Dalmill to 0 Work Completed 
Taj nagar cross at channaveer nagar main road at ward no 07 

43 sida of CC Road from Laxmi temple to Jamadar complex at shivaji nagar at ward no 5 414 Work Completed 

| 
44 | Kaiaburagi improvement of cc road from Marwadi galli to Lohar galli main road w.no 17 KNEES Work Completed 
45 | Kalaburagi Finds Construction of CC Rಂ೩ರ from Gandi Gudi Layout beside Big Drain Govt School to 441 Work Completed 
| Channamallappa Sangai house at ward no 18 


| 
| Kalaburagi 


Construction of CC Road & Drain from Ramesh Damar Gidda house to Shivalingappa house 
savita samaj community hall Right side Ram Nagar at ward no 41 


j 


Construcation of CC Road from Vittal Rao house to 60 feet wide road at Branmpur at ward no KN 3.85 
34 s 


Work Completed 


Construction CC Drain from Mallikarjun house to Ring Road in Biddapur colony at ward no 38 


49 


[$2] 


53 


Town Name 


Kalaburagi 


Kalaburagi 


Kalaburagi 


Kalaburagi 


Kalaburagi 


| Kalaburagi 


Salaburagi 


Sector Name 


Roads 


Roads 


Roads 


Kalaburagi 
| Kalaburagi | 
Kalaburagi 


Kalaburagi 


Roads 


Roads 


Roads 


Workwise Progress of SFC UNTIED 2019-20 Report 


hussain house in ward no 20 


Providing and Layin 
37 


Improvement of road from babau mi 


ward no:2 


Construction of CC Road Drain 


Construction of CC road at Ram 


Construction of CC Road in Samata colony at ward no 36 


CC Road from syed khusro hous 


g CC Road from Kahursid leader house to Khudavan house at ward no 


Construction of CC Road from Ziya Mujahid House to Hangaragi Hospital in W.No.39 


€ to Abdul Rasheed house and Afsar paha house to Wajeed 


yan house to gouse miyan house at buland parvez colony 


from sunil wanti house to shishupal Khanavali and 


Shivsharanappa sidram house to Melkundi house at jagat circle at ward no 43 


chandra Raghoji, Nandini Nilaya, Mahalaxmi Layout, 


Work Completed 


Work Completed 


Work Completed 


Work Completed 


Work Completed 


Work Completed 


Work Completec 


Work Completed 


Work Completec 


Work Completed 


Work Completed 
Work Completed 


Workwise Progress of SFC UNTIED 2019-20 Report 


64 Kalaburagi 
Kalaburagi 
66 Kalaburagi 
| 
| | Kalaburagi 
Kalaburagi 


CC Road Rumkum house to saddam house w.no:10 


Kalaburagi | Construction of CC Road & Drain Behind Govt school at Khaja colony ward no 11 


CC Road from Khurshid house to Khadir Moin Kori house w.no. 12 


Construction of CC Road & Drain From Nisa Sab (Mordern dresses) house to Dr Muneer house at 
Makka colony near Masjid-e-Khadijafal kubraa at ward no 13 


Construction of CC Road from Nijamuddin kanchi sab house to Maheboob ali shenti via samiuddin 
house at ward no 14 


\mrovement of CC Road near Raziya house payan Grave yard at ward no 15 


Construction of CC Road from Gunj main road to Akbar sab house surrounding Gola chowk at 


67 | Kalaburagi wardno 48 


58 | Kalaburagi Construction of CC Road and Drain from DB Kalmalkar house to BS Balbhatti house in W.No. 49 


Improvement of CC road from Kajol shop to Sameena cloth store at Medak Galli 
at ward no 25 


Surrouding Area 


9 
70 


3.83 
4.04 
4.22 
4.33 
4.01 
5.21 
Improvements of CC Road and Culvert at Khuniallawa Masjid to Zardi Wala house surrounding 382 
Mominpura area at ward no 26 ' 
Construction of CC Road from Qavi house to Chavan house Surrounding at 
4.07 
W.No.27 
KN ಲ 


Construction of CC Road from Sajjad Khan house to Tajuddin house W.No. 28 


Work Status 


Work Completed 


Work Completed 


Work Completed 


Work Completed 


Work Comple:ec 


Work Completed 


Work Completed 


Work Completed 


Work Completed 


Work Completed 


Work Completed 


Work Completed 


ಘಾ 


| 


Workwise Progress of SFC UNTIED 2019-20 Report 


I 


mprovement of CC Road from Nirmala house to Basveshwar Colony main Road, Kadam house 
Kannada Convent School main Gate at ward no 29 


-- 


| 73 Kalaburagi 
| 74 Kalaburagi 
| 75 Kalaburagi k 


Roads 


Expenditure Cost Work Status 


Work Completed 


Construction of CC Road from Halimani house to Kusnoor road at Doctors Colony W.No. 30 


Work Completed 


3.85 Work Completed 


1 756 | Kalaburagi Work Completed 


| 77 Kalaburagi Improvement of open well at opp Jamia Masjid in W.No. 10 


Work Completed 
F 
| 78 Kalaburagi Roads CC Road from Mugali House to Shivaraya House at Om Nagar, W.No.30 3.91 Work Completed 
ಖು . Construction of CC Road from Basavaraj Kamji house to down Towards at the end of Plot No 48 
R 14 | Kalaburagi | ro [ Survey No 50/2 of Shaikh Roza to Chandrashekar VM k MoE ies 
| 4 construction of CC road and Drain from unique school to fazal house ‘and Morarji Desai hostel to 
| 80 Kalaburagi Roads Limra Water Filter at wno 20 Work Completed 
| <x s Construction of CC Road From Khan Kirana shop to Indian school & Malli house to Azeem house 
831 | Kalaburagi Roads in Soyi Gumbaz area at ward ನಹ Work Completed 
; . Construction of CC Road from Siddlingeshwar Book Stal to SS Bhavi Katti, ES Bhavi Katti Line k 
ಇ Kalaburagi ಸಂಕ and CC Road from Bhimsenrao Kulkarni house to ES Bhavikatti Book Stal WN 3 Work Completed 
83 | Kalaburagi NN Improvement of Road from Revanasiddappa house to Shrishail chavan house at Kaveri Nagar Work Completec 
ward no 23 
84 Kalaburag; | Roads CC Road opp Habbe Masjid W.No. 19 en 1.47 Work Completed 


Workwise Progress of SFC UNTIED 2019-20 Report 


Wm 
Rs. in Lakhs | 
| 5.10 | Town Name | Sector Name Work Status 


Kalaburagi { h Work Completed 


Work Completed | 


87 | Work Completed | 
| 18 | cone | Riad ರ of CC Road from Shivarudrappa house to Manjunath nisty house in sai nagar at ward WH 386 | Work Completed | 
| «8 [oan | Roads ರ of CC Road Backside Deepak Rao house to Lingraj house at Prashant nagar at WN 47 | Work Completed | 
| 90 | Kalaburagi Construction of CC Road in Bank Colony at ward no 47 | 8] 4.05 Work Completed | 

| 


CC Road from Juffekhar Deputy Director house to ROO house via Ameena Masjid at w no 20 


91 | Kalaburagi 
93 Roads 
96 Kalaburagi 


WN Work Completed | 
WANE Work Completed | 
8.27 WN Work Completed | 
WN 3.91 Work Compieted | 
12.16 Work Completed 
| 0 Work Stanied 


Construction of Road at Got Mentally Disabled Girls school opp Nirmithi kendra aland Check 
post in kalaburagi 


92 Kalaburagi 


Improvement of Road from Khureshi house to Nissar driver house in Arif Colony at ward no 21 


Construction of Road from Suleman house to Rafeek bai auto mechanic house Misba nagar at 
ward no 20 


Missing links at various Roads in various localities Saving amount action plan dtd 08.03.2021 


Road Minor junction at various places Saving amount action plan dtd 08.03.2021 


[2 


Workwise Progress of SFC UNTIED 2019-20 Report 


97 


99 


101 


102 


104 


"07 


“08 


Kalgkuracs Rea Improvement of Road beside High court near Afzalpur Road ward no 55 Saving amount action 
9 plan dtd 08.03.2021 
| 


Construction of CC Road near Datt Mandir Garden surrounding area in sangmeshwar nagar ward 
no 42 Revised action plan dtd 03.06.2020 


7.82 Work Completed 


Work Completed 


Kalaburagi | Roads 


R I g _ 
Kalaburagi Ce Amount Reserved for SWM Labour (Except PK) Outsource Drivers Loaders Operator and security 261.11 Work Started 
Storm Water sis p 
| Kalaburagi Driiis Providing CC Drain and UGD work at shahabazar katagarpur at ward no 33 Work Completed 
| 
Kalaburagi Storm Water CC Drain Faizal Khan house to Liqat Ansari house and CC Slab from Allabakash house to Work Completed 
Drains Condector house W.No. 27 
Storm Water Construction of CC Drain Munna house to Mashak house Dr Naseruddin clinic to Saleem house 
| Kalaburagi Oreire Construction of CC Road infront of Sl office Naya Mohalla and Taj Ice Cream house to TC ward Work Completed 
| no 15 
Storm Water ಮ _ Ml ¢ A R A 
Kalaburagi Drains Missing links at various Drain in various localities Saving amount action plan dtd 08.03.2021 15 Work Started 
| Kalaburagi Storm Water |Providing Grills for storm water Drain at various locations Saving amount action plan dtd 


Drains 08.03.2021 


Kaiaburagi Providing and laying pipiline in Ramji Nagar ward no 5 Saving amount action plan dtd 08.03.2021 
} Kalaburagi Development of Graveyard at Basava nagar ward no 40 


7.57 


Work Started 
Work Started 


Work Completed 


Subsidy for Scheduled Caste Citizen Children / Parents Small Scale Enterprises 


Work Started 


Health checks for PKs 1 


p 


Work Started 


pS 


Workwise Progress of SFC UNTIED 2019-20 Report 


py 


Kalaburagi Other Works 


ದ Kalaburagi Other Works 
Kalaburagi Other Works 
| va Kalaburagi Other Works 


| 113 | Kalaburagi Other Works 


115 | Kalaburagi Other Works 
sf 
fl 


construction of Pakka houses project 


Subsidy for the construction of a personal Toilet 


Subsidy for Scheduled Castes Small Enterprises 


Purchase of Computer / Laptop Only for Gifted Students studying MBBS / BE/ 


For MBBS / BE courses only, students who have secured a seat in government quota in 
government or aided colleges will be eligible for a pass percentage. Payment of 50 percent entry 
fee 


Subsidy of Education personal Practice started allopatny physician! Homeopathy/ Unani/ Natural 
therapy/Yoga 


To create awareness about law and order in Scheduled Caste communities 


Dr Babasaheb Ambedkar Jayanti / Dr Babu Jagjivan Ram Jayanti 


Purchase of plot for Permanent Contract PKs Modified action plan dated 03/06/2020 


Subsidy for the construction of a personal Toilet 


Construction of CC Road and Drain from Chandrakant pujari house to balu house in channaveer 
nagar at ward no 7 


Construction of CC Road from Jai Bheem Attur house to Vijaykumar house at Basava Nagar ward 
no 40 


KN 
KES 


Work Status 


Work Completed 


Work Completed 


Work Completed 


Work Staned 


Work Completed 


Work Staned 


Work Completed 


Work Completed 


Work Competed 


Work Completed 


| 
| 


124 


125 


Town Name 


Kalaburagi 


| Kalaburagi 


Kalaburagi 


 Kalaburagi 


| Kalaburagi 


Kalaburagi 


Kalaburagi 


Kalaburagi 


Kalaburagi 


Kalaburagi 


Kaiaburagi 


Kalaouragi 


Sector Name 


Roads 


Roads 


Rಂads 


Roads 


Roads 


Roads 


Roads 


Roads 


Roads 


Roads 


Roads 


Roads 


Workwise Progress of SFC UNTIED 2019-20 Report 


CC Road from kalyani house to Ismail house basava nagar at ward no 36 

CC Road and Drain from Kanni house to sharanu bilgundi house at ward no 8 
Construction of CC Drain and Road in Bhavani nagar surrounding area in ward no 03 
Improvement of CC Road and drain beside bachpay school in sundar nagar ward no 45 


Improvement of CC Road and Drain at Bapu nagar ward no 45 


Construction of Road from more house to G Ram 
46 


akrishna house at Prashanth nagar B in ward no 


Improvement of Road and Drain KK Nagar ward no 32 


Construction of CC Road from Jeevan Hotel to Manik Publicity tent house at ward no 41 


Construction of CC Road and Drain from Vish 


al TV house to Bhavani temple at Shivaji Nagar 
Ward 08 


Construction of Road and drain at channaveera nagar amba bhavani temple to mallikarjun surpur 
house at ward no 7 


Construction of CC Road at Banashankari layout in ward no 40 


Construction of CC Road from Deshpande house to water tank in samata colony in ward no 36 


7.02 


3 
ಸ 


Expenditure Cost 


8.77 


py 
FN 
nN 


37 34 


4.71 


Work Completed 


Work Completed 


Work Completed 


Work Completed 


Work Completed 


Work Completed 


Work Completed 


Work Completed 


Work Completed 


Work Completed 


Work Completed 


Work Completed 


| 


Workwise Progress of SFC UNTIED 2019-20 Report 


Rs. in Lakhs 


WEN Work Completed 
7.48 Work Completed 
7.38 Work Comopieted 
| | 3.89 Work Completed 
NNN Work Completed 
| | Work Completed 
KE 


\ 
S.No ‘ Town Name 


133 | Kalaburagi we kind 
Drains 
“34 | Kalaburagi ee bree 
Drains 
5 


Construction of Drain from Sardar Dal mill to taj sulthanpur road in ward no 7 


CC Drain from Mantappa dharmapur house to Nagraj complex at ward no 8 


Storm Water 
Drains 


Construction of Open drain from Dattatreya nimburgi house to arun kumar house at biddapur 


13 colony in ward no 38 


Kalaburagli 


Storm Water 
Drains 


g Storm Water 
Kalaburagi Druits 


Storm Water 
Drains 


139 | Kalaburagi Other Works |Subsidy for the construction of a personal Toilet 


140 | Kalaburagi Other Works 


Improvement of CC Drain at Kanta colony beside railway Track ward no 50 


136 | Kalaburagi 
37 


1 Construction of paved surface surrounding Ram Mandir in Ram Nagar at ward no 41 


138 | Kalaburagi Laying of Drain cover slab along St Josephs convent school at ward no 41 


Subsidy for Scheduled Caste Citizen Children / Parents Small Scale Enterprises 0 Work Started 


os | os | Work Completed 
sf Work Completed 


141 Kalaburagi Other Works |Health checks for PKs 


142 | Kalaburagi Other Works 


143 Kalaburagi Other Works 
144 Other Works 


To create awareness about law and order in Scheduled Caste communities 


Maharishi Valmiki Jayanti 


Subsidy for the construction of a personal Toilet 


Workwise Progress of SFC UNTIED 2019-20 Report 


Rs. in Lakhs 


| ws Kalaburegi | Other Works 


146 | Kalaburagi Other Works 
Kalaburagi Other Works 


Other Works 


Expenditure Cost 


Subsidy for Scheduled Castes Small Enterprises 


Work Started 
2 Work Completed 
Work Started 


Purchase of Computer Laptop Only for Gifted Students studying MBBS BE 


For MBBS BE courses only, students who have secured a seat in government quota in 


government or aided colleges will be eligible for a pass percentage. Payment of 50 percent entry 
fee 


Subsidy of Education personal Practice started allopathy physician Homeopathy Unani Natural 


Katiaburagi therapy Yoga 


Work Completed 


EN 
Wi 
EN 
= 
KT 


Construction of Road from Shalubai house to chandrakant katti house at Biddapur colony in ward 
no 38 


Work Started 
Work Completed 


Work Completed 


151 Kalaburagi Som Water 
Drains 


Storm Water 


Construction of open drain from Rajendra kumar lokande house to Basavaraj sarabhikar house at 
Drains 


Biddapur colony in ward no 38 


152 | Kalaburagi 7.25 
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14 | Kalaburagi 
*5 ! Kalaburagi 


18 | Kalaburagi 


ಘೆ 


Kalaourag; 


9 | Kalaburagi 


29 | Kalaburagi 


22 | Kaliaburagi 


23 | Kaiaburagi 


24 | Kalaburagi Other Works 
15 leek 
258 | Kalaburagi Other Works 


17 Kalaburagi 


Workwise Progress of SFC UNTIED 2020-21 Report 


Construction of CC Road in Sy.No. 26/1 (P) Surrounding area of Raju Ranappa house at Heerapur 
Roads : ps 
W.No. 38 in Kalaburagi City 
Storm Water 
Drains 


C C Drain and Cover Slab infront of old Police Station near Savitribai Belamkar house Ashok Nagar 
ward no 36 in Kalaburagi City 


Sinxing of 150/165mm dia Borewell and Supply and fixing of 1.5 HP submersible pumpset Near Sevalal 


) 
Water Supply Temple, Hanuman Thanda W No.48 in Kalaburgi City 
Wialar Sian Sinking of 150/165mm dia Borewell and Supply and fixing of 1.5 HP submersible pumpset at Sanjeev 
uPR'Y Nagar near Kalyani S Halu House in Kalaburgi City 
Water Supply |Providing & Laying of 140mm dia HDPE pipe at Sanjeev Nagar from Pundalik House to Ration Shop 


Water Supply 


Water Supply 


Supply and fixing of 1.5 HP submersible pumpset at Heerapur W.No. 38 Kalaburgi City 


Providing and Laying of 110mm dia HDPE Pipeline from Ashok Master house to Ration Shop at 
Sanjeev Nagar W.No. 08 Kalaburagi » 


Sroviding Financial Assistance to ST LLB students to avail the coaching facilities in authonsed 
coaching centre for UPSC KAS Exams 


Other Works 


Providing financial Assistance to Newly practicing ST Doctors to Purchase the medical equipment 


Providing scholarship supproting amount io ST students who are studing in various levels from SSLC 
to Post Graduate and research students 


Providing desktop laptop computer systems to ST BE Student of Electronics Computer science, 
Communication 


Celebration of Parama poojya Valmiki Mahashri Jayanthi 


Providing Morning Breakfast to Poura Karmikas 


Rs. in Lakhs 


Estimate Cost 
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8.72 


1.82 


8.78 


Expenditure Cost 


16.68 


Work Status 


Work Staಗೇeರ 
Work Stated 
Work Completed 


Work Completed 


Work Completed 


Work Completed 


| 
Work Completed 


Under Tencer 
Process 


Work Started 


Work Stated 


Work Started 


Work Startsa 
Work Started 


S.No 


~ 


11 


12 


ಸ್ಥಿ 


Workwise Progress of SFC UNTIED 2020-21 Report 


Rs. in Lakhs | 


Kalaburagl 
Ka!aburagi 
Kalaburagi 
Kalaburag! 
Kalaburagi 
Kalaburagi 
Kalaburagi Other Works 
Kalaburagi 
Kalacuragi 
Kalauragi Other Works 
Kalaburagi 
Kalaburag! 


| 
445.15 445.15 Work Completed 


| ee | 
KN Work Started | 
Work Staned | 
Under Tender 
Process 
12 


Amount Reserved for Payment of outsource Pourakarmikas 


Construction of Bath roomitoilet/kitchen and providing construction other infrastructure at Dr.B.R. 
Ambedkar Bhavan, Rajapur Shahabad road 


Construction of Samudaya Bhavan in Leprosy Coiony 


Providing financial assistance to SC LLB students to avail the coaching facilities in authorised coaching 
centre for UPSC KAS exams 


Providing financial assistance to newly practising SC Doctors io purchase tne medical equipment Work Conipleiec 


| 12 
| 0 

10 

0 

| 0 
0 1.53 


Providing scholarship supproting amount to Sc students who are studing in various levels from SSLC 
to Post Graduate and research students 


Providing desktop laptop computer systems to SC BE Student of Electronics. Computer science, 
Communication 


Work Completed | 


Providing Financial Assistance to SC handicap Beneficiaries to avail the Sacilities of artificial legs and 


other pais Work Sianed 


Celebration of Dr.B.R.Ambedkars and Dr.Babu Jagajeevan Rams Jayanthi 


Wor Stanೇed | 


Annual Maintainance of Samdhaya Bhavans in Various Localities Colouring & Painting 1 Work Completed 


- 
Work Stared | 
| 


Providing Morning Breakfast to Poura Karmikas 


Payment Renewal premium of LICs policies for pourakarmikas Work Completed 


Providing Medical Assistance to PKs and their dependents Work Staned 


© |p 7) 
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Workwise Progress of SFC UNTIED 2020-24 Report 


wl 


27 | Kalaburagi Roads 
| 


Construction of Road Surrounding Bhavani Nagar W.No 03 in Kalaburagi City 


Work Completed 


Construction of Road Kashinath Subedar house to Shivakumar house Surrounding area at W No. 06 in 
Kalaburagi City 


Improvement of CC Road Shashidhar Kallur nouse via Shivakumar Sagar house to Veerbhadrshwar 
temple W.No. 23 in Kalaburagi City 
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Urban Poverty Alleviation Management Unit 
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